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1. The Purpose of Service Delivery and Budget Implementation Plan (SDBIP) 


Implementation and monitoring tool that will assist the Mayor, Councilors , Municipal Manager, Senior Managers and Community. 

Is a management and implementation tool which sets in-year information, such as Indicators, performance targets and quarterly budget targets, and link each 
service delivery output to the budget of the municipality, thus providing credible management information and a detailed plan for how the municipality will provide 
such services and the inputs and financial resources to be used. 

Section 1 of the MFMA defines the SDBIP as a "a detailed plan approved by the mayor of a municipality in terms of section 53{1)(c)(ii) for implementing the 
municipality’s delivery of services and the execution of its annual budget and which must include (as part of the top-layer) the following:- 
a ) Projections for each month of - 

(i) revenue to be collected by source and 

(ii) operational and capital expenditure by 
vote; 

(b) Service delivery targets and performance indicators for each quarter” 


2. Process of Preparing and Approving the SDBIP 

Drafting of a municipal Integrated Development Plan (IDP); 

Submission of IDP projects to inform the Municipal Budget; 

Drafting of a Municipal Budget; 

Developing of Performance Targets and Key Performance Indicators; 

Drafting of a Draft SDBIP by the Municipal Manager and Management Team; 
Submission of the SDBIP to the Mayor; 

Approval of the SDBIP by the Mayor (28 days after approval of the annual budget); 
Approval of the SDBIP by the Mayor; 

Monitoring the SDBIP and Financial Oversight; 

Review of the SDBIP on a Quarterly Basis; 

Bi-annual reporting to Council; 

Reporting on Service Delivery in terms of the SDBIP 


3. Components of the SDBIP 

Chapter 1 of the Municipal Finance Management Act defines SDBIP as: 

n A detailed plan approved by the Mayor of a Municipality in terms of section 53(1)(c)(ii) for implementing the municipality’s delivery of municipal services and its 
annual budget, and which must indicate- 
Projections for each month of- 
Revenue to be collected, by source; and 
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Operational and capital expenditure, by vote; 

Service delivery targets and performance indicators for each quarter” 

The SDBIP must include the above information, which is the basic information required for the Municipal Manager to ensure performance. The SDBIP must also 
provide a mechanism and monitor for inputs, outputs and outcomes for each senior manager (department) by vote. One of the most fundamental and basic 
priorities of the Municipality is to collect all its revenue as budgeted failing which will undermine the primary aim of the municipality of delivering services. The 
Municipality must ensure that it has instituted measures to achieve monthly revenue targets for each revenue source. 

The SDBIP information on revenue will be monitored and reported monthly by the Municipal Manager in terms of section 71(1) (a) and (e) of the MFMA Service 
Delivery targets relate to the level and standard of services being provided to the community and include targets for the reduction of infrastructural backlogs in the 
community. 

The internal or management information indicators (Middle Managers’ action plans) should not be made public. The development of appropriate and clear service 
delivery performance targets and indicators is of the paramount importance in order to implement, monitor, measure and report on municipal performance. 

4. Methodology for preparation of the SDBIP 

Section 69(3)(a)(b) of the MFMA requires the accounting officer to submit a draft SDBIP to the Mayor no later than 14 days after the approval of the budget and 
drafts of the performance agreements as required in terms of section 57(1 )(b) of the Municipal Systems Act. The Mayor must subsequently approve the SDBIP 
no later than 28 days after the approval of the budget in accordance with section 53(1 )(c)(ii) of the MFMA. 

These legal requirements and deadline limits assist the municipality to comply with the law-however best practice suggests that this be done earlier by 
municipalities, starting with senior managers to draw up their second layer departmental SDBIP’s in the early stages of the planning and budget preparation 
process in-line with the strategic direction of the IDP. The Mayor and Municipal Manager must be the driver of the process. 

The Municipality should ideally publish its draft SDBIP with draft budget or soon thereafter as a supporting document in the IDP/Budget hearing process held at 
the end of March or in April. As noted above, the SDBIP should be submitted to the Mayor by 1 st May the latest. If the draft SDBIP is to be provided for the 
IDP/Budget hearings, the municipality may want to bring this date forward or provide departmental SDBIPs as supporting information to the relevant committee 
around the end of March. In this case, the Mayor will need to approve such departmental or draft SDBIPs by mid-March. 

A Municipality could also opt to have the high level SDBIP complete with break-downs for tabling and publication, but may also in addition make available lower 
layer departmental SDBIPs and other information as requested by the Council. With careful planning of the budget process it may be possible for the Mayor to 
approve the SDBIP in less than 7 days after the Council approves the budget. 

Legally, to take account of possible revisions to the budget, the Act allows for this to occur no later than 28 days after the budget approval. Figure 1 below shows 
the processes for approving the SDBIP including how the departmental SDBIP roll up into the draft SDBIP. 





Figure 1: Process of Preparation and Approving the SDBIP 



5. Monthly projections of revenue and expenditure. 


The following tables indicate the monthly revenue and expenditure, followed by revenue and expenditure by vote and revenue and expenditure by standard classification: 

Supporting Table SA25. Budgeted monthly revenue and expenditure 

Supporting Table SA26. Budgeted monthly revenue and expenditure (municipal vote) 

Supporting Table SA27. Budgeted monthly revenue and expenditure (standard classification) 


KZN238 Alfred Duma - Supporting Table SA25 Budgeted monthly revenue and 
expenditure ___ 


Description 

Ref 

Budget Year 2019/20 

Medium Term Revenue and Expenditure Framework 

R thousand 


July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Budget 

Year 

2019/20 

Budget Year+1 2020/21 

Budget 
Year+2 
2021/22 
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Revenue Bv Source 

- 

16 

16 

16 

16 

16 

16 

16 

16 

16 

16 

Property rates 


887 

887 

887 

887 

887 

887 

887 

887 

887 

887 

Service charges - electricity 


40 

40 

31 

31 

29 

26 

26 

26 

26 

26 

revenue 


000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

Service charges - water revenue 
Service charges - sanitation 












revenue 


1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

Service charges - refuse revenue 


977 

977 

977 

977 

977 

977 

977 

977 

977 

977 

Rental of facilities and equipment 


209 

209 

209 

209 

209 

209 

209 

209 

209 

209 

Interest earned - external 


1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

investments 


114 

114 

114 

114 

114 

114 

114 

114 

114 

114 

Interest earned - outstanding 
debtors 


526 

526 

526 

526 

526 

526 

526 

526 

526 

526 

Dividends received 


2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

Fines, penalties and forfeits 


896 

896 

896 

896 

896 

896 

896 

896 

896 

896 

Licences and permits 


225 

225 

225 

225 

225 

225 

225 

225 

225 

225 

Agency services 


225 

225 

225 

225 

225 

225 

225 

225 

225 

225 



63 



63 


63 



63 


Transfers and subsidies 


066 



066 


066 



068 


Other revenue 


276 

276 

276 

276 

276 

276 

276 

276 

276 

276 

Gains on disposal of PPE 












Total Revenue (excluding capital 


127 

64 

55 

118 

53 

113 

50 

50 

113 

50 

transfers and contributions) 


401 

335 

335 

401 

335 

401 

335 

335 

403 

335 

Expenditure Bv Tvoe 

- 

29 

29 

29 

29 

29 

29 

29 

29 

29 

29 

Employee related costs 


664 

664 

664 

664 

664 

664 

664 

664 

664 

664 



2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

Remuneration of councillors 


355 

355 

355 

355 

355 

355 

355 

355 

355 

355 

Debt impairment 












Depreciation & asset impairment 












Finance charges 


35 

35 

35 

35 

35 

35 

35 

35 

35 

35 


887 

000 


977 

209 

114 

526 


896 

225 

225 


276 


335 


664 

355 


16 

40 


1 


1 


2 


64 


29 

2 


35 



185 


206 

- 

758 

195 789 

361 

39 

380 


432 

823 

823 

411563 

973 

- 

23 

- 

26 

1982 

729 

25 010 

361 


2 


2 

212 

511 

2 647 

790 


13 


14 

1 122 

376 

14 099 

860 


6 


7 

536 

322 

6 663 

023 


34 


38 

2 898 

754 

36 630 

608 


2 


3 

227 

702 

2 847 

001 


2 


3 

226 

701 

2 847 

001 


252 


288 

- 

266 

268 276 

832 


3 


3 

283 

319 

3 498 

687 

47 

908 


1027 

308 

260 

969 870 

497 

29 

355 


408 

666 

970 

381 508 

257 


28 


32 

2 365 

270 

30 248 

366 

62 

62 


69 

425 

425 

65 796 

349 

183 

183 


203 

175 

175 

193066 

492 

45 

430 

380 

327 































28 

23 

22 

21 

19 

18 

17 

16 

17 

22 

30 

30 

265 


302 

Bulk purchases 


000 

000 

000 

500 

000 

500 

000 

500 

500 

934 

000 

000 

934 

287 474 

423 



2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 


29 


33 

Other materials 


484 

484 

484 

484 

484 

484 

484 

484 

484 

484 

484 

2 484 

808 

31 358 

039 



5 

5 

5 

5 

5 

5 

5 

5 

5 

5 

5 


60 


66 

Contracted services 


012 

012 

012 

012 

012 

012 

012 

012 

012 

012 

012 

5 014 

146 

62 828 

223 



2 




2 



2 


2 



8 


9 

Transfers and subsidies 


241 




241 



241 


241 


- 

964 

9 448 

958 



12 

12 

12 

12 

12 

12 

12 

12 

12 

12 

12 

(49 

86 


95 

Other expenditure 


440 

440 

440 

440 

440 

440 

440 

440 

440 

440 

440 

984) 

856 

90 640 

557 

Loss on disposal of PPE 













_ 

_ 





82 

74 

73 

73 

73 

70 

68 

70 

69 

77 

81 

265 

1081 


1 220 

Total Expenditure 


231 

990 

990 

490 

231 

490 

990 

731 

490 

165 

990 

189 

977 

1 152 748 

991 

Surplus/(Deficit) 


45 

(10 

(18 

44 

(19 

42 

(18 

(20 

43 

(26 

(17 

(217 

(173 


(193 


170 

655) 

655) 

911 

896) 

911 

655) 

396) 

913 

830) 

655) 

881) 

717) 

(182 878) 

494) 

Transfers and subsidies - capital 













(monetary allocations) (National / 


2 

4 

5 

7 

6 

3 

2 

11 

7 

8 

8 


70 


79 

Provincial and District) 


000 

000 

898 

000 

000 

000 

000 

000 

000 

000 

000 

6 878 

776 

75 209 

426 

Transfers and subsidies - capital 















(monetary allocations) (National / 
Provincial Departmental Agencies, 
Households, Non-profit Institutions, 
Private Enterprises, Public 
Corporatons, Higher Educational 
Institutions) 






500 








500 



Transfers and subsidies - capital 
(in-kind - all) 

















Surplus/(Deficit) after capital 


47 

(6 

(12 

51 

(13 

45 

(16 

(9 

50 

(18 

830) 

(9 

(211 

003) 

(102 

(107 669) 

(114 

transfers & contributions 


170 

655) 

757) 

911 

396) 

911 

655) 

396) 

913 

655) 

441) 

068) 

Taxation 













- 

- 

- 

- 

Attributable to minorities 

Share of surplus/ (deficit) of 













- 

- 

- 

- 

associate 













_ 

_ 

_ 

_ 

Surplu$/(Deficit) 

1 

47 

(6 

(12 

51 

(13 

45 

(16 

(9 

50 

(18 

(9 

(211 

(102 


(114 



170 

655) 

757) 

911 

396) 

911 

655) 

396) 

913 

830) 

655) 

003) 

441) 

(107 669) 

068) 


KZN238 Alfred Duma ■ Supporting Table SA26 Budgeted monthly revenue and expenditure (municipal 
vote) 


Description 

Ref 

Budget Year 2019/20 

Medium Term Revenue and 

Expenditure Framework 
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Rthousand 


July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Budget Year 
2019/20 

Budget Year+1 2020/21 

Budget 
Year +2 
2021/22 

Revenue bv Vote 

- 
















Vote 1 - Executive and 
Council 

Vote 2 - Corporate 


16 

926 

16 

926 

16 

926 

16 

926 

16 

926 

16 

926 

16 

926 

16 

926 

16 

926 

16 

926 

16 

926 

16 

929 

203 115 

216 616 

231 

373 

Services 


22 

22 

22 

22 

22 

22 

22 

22 

22 

22 

22 

22 

264 

278 

293 

Vote 3 - Finance 


16 

16 

16 

16 

16 

16 

16 

16 

16 

16 

16 

16 



215 

494 


223 

223 

223 

223 

223 

223 

223 

223 

223 

223 

223 

225 

194 678 

204 556 

Vote 4 - Public Works and 


6 

6 


6 

6 

6 

6 

6 

6 

237 


c 

r 



83 

694 

Services 


237 

237 

6 237 

237 

237 

237 

237 

237 

6 237 

237 

U 

246 

74 853 

78 425 

Vote 5 - Community 


8 

8 


8 

8 

8 

8 

8 

8 


8 

8 



118 

853 

Services 


783 

783 

8 783 

783 

783 

783 

783 

783 

783 

8 783 

783 

794 

105407 

111862 

Vote 6 - Electrical Services 
Vote 7 - Development 


33 

33 

33 

33 

33 

33 

33 

33 

33 

33 

33 

33 



452 

089 


020 

020 

020 

020 

020 

020 

020 

020 

020 

020 

020 

030 

396 250 

428 296 

Planning and Human 

















Settlements 


414 

414 

414 

414 

414 

414 

414 

414 

414 

414 

414 

415 

4 969 

5 045 

5 

126 

Vote 8- 













_ 




Vote 9 - 

















Vote 10-Null 

















Vote 11 - Null 

















Vote 12 - Null 

















Vote 13 - Null 

















Vote 14 - Null 

















Vote 15 - Null 



















81 

81 

81 

81 

81 

81 

81 

81 

81 

81 

81 

81 



1 106 

923 

Total Revenue by Vote 


625 

625 

625 

625 

625 

625 

625 

625 

625 

625 

625 

661 

979 536 

1 045 079 

Expenditure bv Vote to be 

appropriated 

















Vote 1 - Executive and 


17 

17 

17 

17 

17 

17 

17 

17 

17 

17 

17 

17 



240 

334 

Council 


697 

697 

697 

697 

697 

697 

697 

697 

697 

697 

697 

700 

212 367 

225 911 

Vote 2 - Corporate 


3 

3 


3 

3 

3 

3 

3 

3 


3 

3 



44 

505 

Services 


267 

267 

3 267 

267 

267 

267 

267 

267 

267 

3 267 

267 

278 

39 215 

41 775 



4 

4 


4 

4 

4 

4 

4 

4 


4 

4 



58 

533 

Vote 3 - Finance 


354 

354 

4 354 

354 

354 

354 

354 

354 

354 

4 354 

354 

355 

52 249 

55 032 

Vote 4 - Public Works and 


14 

14 


14 

14 

14 

14 

14 

14 


14 


173 966 

182 885 

193 
















































Services 


497 

497 

14 

497 

497 

497 

497 

497 

497 

14 

497 

14 



119 





497 







497 


499 



Vote 5 - Community 


15 

15 

15 

15 

15 

15 

15 

15 

15 

15 

15 

15 



215 

108 

Services 


936 

936 

936 

936 

936 

936 

936 

936 

936 

936 

936 

944 

191 240 

202 948 



29 

29 

29 

29 

29 

29 

29 

29 

29 

29 

29 

29 



407 

737 

Vote 6 - Electrical Services 
Vote 7 - Development, 


881 

881 

881 

881 

881 

881 

881 

881 

881 

881 

881 

889 

358 580 

386 099 

Planning and Human 


4 

4 


4 

4 

4 

4 

4 

4 


4 

4 



61 

654 

Settlements 


530 

530 

4 530 

530 

530 

530 

530 

530 

530 

4 530 

530 

531 

54 361 

58 097 

Vote 8- 













__ 

_ 



Vote 9 - 

















Vote 10-Null 

















Vote 11 - Null 













_ 




Vote 12 - Null 

















Vote 13-Null 

















Vote 14 - Null 

















Vote 15-Null 

















Total Expenditure by Vote 


90 

90 

90 

90 

90 

90 

90 

90 

90 

90 

90 

90 



1220 

991 


162 

162 

162 

162 

162 

162 

162 

162 

162 

162 

162 

195 

1 081 977 

1 152 748 

Surplus/(Deficit) before 
assoc. 


(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

534) 

(102 441) 

(107 669) 

(114 

068) 

Taxation 

















Attributable to minorities 
Share of surplus/ (deficit) 













- 

- 

- 

- 

of associate 













_ 




Surplus/(Deficit) 

1 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) | 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

537) 

(8 

534) 

(102 441) 

(107 669) 

(114 

068) 

References 






1. Surplus (Deficit) must 
reconcile with Budgeted 
Financial Performance 


check 


KZN238 Alfred Duma - Supporting Table SA27 Budgeted monthly revenue and expenditure (functional 
classification) 
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Description 

R thousand 

Ref 

Budget Year 2019/20 

Medium Term Revenue and Expenditure Framework 

July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Budget Year 
2019/20 

Budget Year+1 2020/21 

Budget 
Year+2 
2021/22 

Revenue • Functional 

. 
















Governance and 


33 

33 

33 

33 

33 

33 

33 


33 

33 

33 

32 



448 

administration 


327 

327 

327 

327 

327 

327 

327 

33 327 

327 

327 

327 

336 

398 933 

422 373 

133 



16 

16 

16 

16 

16 

16 

16 


16 

16 

16 

16 



231 

Executive and council 


966 

966 

966 

966 

966 

966 

966 

16 966 

966 

966 

966 

975 

203601 

217128 

912 



16 

16 

16 

16 

16 

16 

16 


16 

16 

16 

15 



216 

Finance and administration 


361 

361 

361 

361 

361 

361 

361 

16 361 

361 

361 

361 

361 

195 332 

205 245 

220 

Internal audit 













- 

- 

- 

- 

Community and public 


1 

1 

1 

1 

1 

1 

1 


1 

1 

1 

1 



26 

safety 


980 

980 

980 

980 

980 

980 

980 

1980 

980 

980 

980 

995 

23 775 

24 870 

053 

Community and social 
















8 

services 


608 

608 

608 

608 

608 

608 

608 

608 

608 

608 

608 

608 

7 296 

7 694 

142 

Sport and recreation 


71 

71 

71 

71 

71 

71 

71 

71 

71 

71 

71 

79 

860 

907 

956 

Public safety 


968 

968 

968 

968 

968 

968 

968 

968 

968 

968 

968 

973 

11621 

12 248 

12 

910 

Housing 


333 

333 

333 

333 

333 

333 

333 

333 

333 

333 

333 

334 

3 997 

4 021 

4 

046 

Health 













- 

- 

- 

- 

Economic and 


6 

6 

6 

6 

6 

6 

6 


6 

6 

6 

6 



89 

environmental services 


703 

703 

703 

703 

703 

703 

703 

6 703 

703 

703 

703 

710 

80 444 

84 318 

906 



6 

6 

6 

6 

6 

6 

6 


6 

6 

6 

6 



83 

Planning and development 


227 

227 

227 

227 

227 

227 

227 

6 227 

227 

227 

227 

234 

74 731 

78 296 

558 

Road transport 


476 

476 

476 

476 

476 

476 

476 

476 

476 

476 

476 

476 

5 714 

6022 

6 

348 

Environmental protection 













- 

- 

- 

- 



39 

39 

39 

39 

39 

39 

39 


39 

39 

39 

39 



542 

Trading services 


679 

679 

679 

679 

679 

679 

679 

39 679 

679 

679 

679 

696 

476 165 

513 287 

588 



33 

33 

33 

33 

33 

33 

33 


33 

33 

33 

33 



452 

Energy sources 


020 

020 

020 

020 

020 

020 

020 

33 020 

020 

020 

020 

030 

396 250 

428 296 

089 

Water management 













- 

- 

- 

- 

Waste water management 













- 

- 

- 

- 



6 

6 

6 

6 

6 

6 

6 


6 

6 

6 

6 



90 

Waste management 


659 

659 

659 

659 

659 

659 

659 

6 659 

659 

659 

659 

666 

79 915 

84 991 

499 

Other 


18 

18 

18 

18 

18 

18 

18 

18 

18 

18 

18 

21 

219 

231 

244 


9 






























81 




81 

81 

81 

81 

81 

81 

81 


81 

81 

Total Revenue - Functional 


707 

707 

707 

707 

707 

707 

707 

81 707 

707 

707 




138 

138 

138 

138 

138 

138 


138 

138 




528 

528 

528 

528 

528 

528 

138 528 

528 

528 

Expenditure - Functional 

- 











Governance and 


27 

27 

27 

27 

27 

27 

27 


27 

27 

administration 


667 

667 

667 

667 

667 

667 

667 

27 667 

667 

667 



17 

17 

17 

17 

17 

17 

17 


17 

17 

Executive and council 


288 

288 

288 

288 

288 

288 

288 

17 288 

288 

288 



9 

9 

9 

9 

9 

9 

9 


9 

9 

Finance and administration 


971 

971 

971 

971 

971 

971 

971 

9 971 

971 

971 

Internal audit 


408 

408 

408 

408 

408 

408 

408 

408 

408 

408 

Community and public 


11 

11 

11 

11 

11 

11 

11 


11 

11 

safety 


252 

252 

252 

252 

252 

252 

252 

11 252 

252 

252 

Community and social 


3 

3 

3 

3 

3 

3 

3 


3 

3 

services 


032 

032 

032 

032 

032 

032 

032 

3 032 

032 

032 



2 

2 

2 

2 

2 

2 

2 


2 

2 

Sport and recreation 


824 

824 

824 

824 

824 

824 

824 

2 824 

824 

824 



4 

4 

4 

4 

4 

4 

4 


4 

4 

Public safety 


576 

576 

576 

576 

576 

576 

576 

4 576 

576 

576 

Housing 


820 

820 

820 

820 

820 

820 

820 

820 

820 

820 

Health 












Economic and 


17 

17 

17 

17 

17 

17 

17 


17 

17 

environmental services 


830 

830 

830 

830 

830 

830 

830 

17 830 

830 

830 



17 

17 

17 

17 

17 

17 

17 


17 

17 

Planning and development 


539 

539 

539 

539 

539 

539 

539 

17 539 

539 

539 

Road transport 


291 

291 

291 

291 

291 

291 

291 

291 

291 

291 

Environmental protection 














33 

33 

33 

33 

33 

33 

33 


33 

33 

Trading services 


173 

173 

173 

173 

173 

173 

173 

33173 

173 

173 



29 

29 

29 

29 

29 

29 

29 


29 

29 

Energy sources 


881 

881 

881 

881 

881 

881 

881 

29 881 

881 

881 

Water management 












Waste water management 














3 

3 

3 

3 

3 

3 

3 


3 

3 

Waste management 


292 

292 

292 

292 

292 

292 

292 

3 292 

292 

292 


707 

138 

528 


27 

667 

17 

288 

9 

971 

408 

11 

252 

3 

032 

2 

824 

4 

576 

820 


17 

830 

17 

539 

291 


33 

173 

29 

881 


3 


292 


80 


757 

979 536 

27 


691 

332 028 

17 


292 

207 460 

9 


980 

119 661 

418 

4 906 

11 


278 

135 050 

3 


037 

36 389 

2 


829 

33 893 

4 


582 

54 918 

830 

9 850 

- 

- 

17 


845 

213 975 

17 


544 

210 473 

301 

3 502 

- 

- 

33 


190 

398 093 

29 


889 

358 580 

- 

- 

- 

- 

3 


301 

39 513 


1 106 
923 


374 

975 

234 

732 

134 

641 

5 

602 

151 

922 

40 

343 

38 

468 

61 

898 

11 

213 


238 

457 

234 

453 

4 

004 


452 

423 

407 

737 


44 

686 


1 045 079 

352 569 

220 669 

126 658 

5 242 

143 571 

38 446 

36107 

58 302 

10715 

225469 

221 725 

3 744 

428118 

386 099 

42 019 












































Other 

Total Expenditure - Functional 


235 

235 

235 

235 

235 

235 

235 

235 

235 

235 

235 246 

2 831 

3 022 

3 

214 

90 

157 

90 

157 

90 

157 

90 

157 

90 

157 

90 

157 

90 

157 

90157 

90 

157 

90 

157 

90 

157 

90 

250 

1 081 977 

1 152 748 

1220 

991 

Surplus/(Deficit) before assoc. 

Share of surplus/ (deficit) of 
associate 


(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(9 

493) 

(102 

441) 

(107 669) 

(114 

068) 

Surplus/(Deficit) 

1 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(8 

450) 

(9 

493) 

(102 

441) 

(107 669) 

(114 

068) 

References 




- yi 


1. Surplus (Deficit) must reconcile with Budeted Financial 
Performance 


check 


6. Monthly projections of expenditure (operating and capital) and revenue for each vote. 

The following tables indicate the budgeted monthly capital expenditure by vote and budgeted monthly capital expenditure by standard classification 

Supporting Table SA28. Budgeted monthly capital expenditure (municipal vote) 

Supporting Table SA28. Budget monthly capital expenditure (functional classification) 


KZN238 Alfred Duma - Supporting Table SA28 Budgeted monthly capital expenditure 
(municipal vote) 


Description 

Rthousand 

Ref 





Budget Year 2019/20 

Medium Term Revenue and 
Expenditure Framework 

July 

Augus 

t 

Sept. 

Octobe 

r 

Nov. 

D 

e 

c 

January 

Feb. 

March 

April 

May 

June 

Budge 
t Year 
2019/2 

0 

Budge 
t Year 
+1 

2020/2 

1 

Budge 
t Year 
+2 

2021/2 

2 

Multi-vear expenditure to be 

















appropriated 

1 
















Vote 1 - Executive and 

















Council 













- 

_ 

_ 

_ 

Vote 2 - Corporate Services 













_ 

_ 

. 


Vote 3 - Finance 

















Vote 4 - Public Works and 

















Services 













- 

_ 

_ 

_ 

Vote 5 - Community Services 













_ 

_ 

_ 

_ 

Vote 6 - Electrical Services 

















Vote 7 - Development, 

















Planning and Human 









1 




- 

- 

- 

- 


11 


























































Settlements 
Vote 8- 
Vote 9 - 
Vote 10-Null 
Vote 11 - Null 
Vote 12 - Null 
Vote 13-Null 
Vote 14-Null 


Vote 15-Null 

Capital multi-year expenditure 
sub-total 


Single-year expenditure to be 
appropriated 

Vote 1 - Executive and 
Council 


350 


500 


750 


250 


500 


Vote 2 - Corporate Services 


Vote 3 - Finance 


Vote 4 - Public Works and 
Services 


Vote 5 - Community Services 


5 827 


827 


500 


5 827 


827 


500 


827 


5 827 


827 


827 


827 


827 


Vote 6 - Electrical Services 
Vote 7 - Development, 
Planning and Human 
Settlements 

Vote 8 - 

Vote 9 - 

Vote 10-Null 


1 

5 

0 

0 


279 


500 


1 

221 


Vote 11 - Null 
Vote 12-Null 


5 829 


12 


2 350 


2 393 


69 926 


77 863 


10 000 


3 500 


2 500 




78 776 
















































Vote 13-Null 

















Vote 14 - Null 













_ 




Vote 15 - Null 

















Capital single-year 
expenditure sub-total 

2 

5 827 

8 

677 

6 327 

9 

327 

6 

577 

1 

1 

3 

2 

7 

6106 

6 

577 

7 

048 

6 

327 

5 

827 

5 829 

85 776 

82 756 

78 776 

Total Capital Expenditure 

2 






1 

1 

3 












5 827 

8 

677 

6 327 

9 

327 

6 

577 

2 

7 

6106 

6 

577 

7 

048 

6 

327 

5 

827 

5 829 

85 776 

82 756 

78 776 


References 

1. Table should be completed as 
either Multi-Year expenditure 
appropriation or Budget Year 
and Forward Year estimates 

2. Total Capital Expenditure 
must reconcile to Budgeted 
Capital Expenditure 


KZN238 Alfred Duma - Supporting Table SA29 Budgeted monthly capital expenditure (functional classification) 


Description 

Re 

f 



Budget Year 2019/20 

Medium Term Revenue and 
Expenditure Framework 

R thousand 


July 

Au 

gus 

t 

Sept. 

October 

No 

V. 

Dec. 

Januar 

y 

Feb. 

Marc 

h 

April 

May 

June 

Budget 

Year 

2019/20 

Budget 

Year+1 

2020/21 

Budget 
Year+2 
2021/22 

Capital Expenditure - Functional 

1 
















Governance and administration 


- 

350 

500 

- 

75 

0 

- 

- 

250 

- 

500 

- 

- 

2 

350 

2 

393 

- 

Executive and council 



350 

500 


75 

0 



250 


500 


_ 

2 

350 

2 

393 


Finance and administration 

















Internal audit 













- 

- 

- 

- 

Community and public safety 


2 

207 

2 

207 

2 

457 

2 

707 

2 

95 

7 

2 

708 

- 

- 

- 

- 

- 

_ 

15 

243 

13 

259 

13 

250 

Community and social services 

Sport and recreation 


2 

207 

2 

250 

2 

207 

500 

2 

207 

75 

0 

2 

500 

2 

208 






- 

2 

000 

13 

243 

13 

259 

13 

250 


13 































































Public safety 

Housing 

Health 

Economic and environmental services 

Planning and development 

Road transport 
Environmental protection 

Trading services 

Energy sources 
Water management 
Waste water management 
Waste management 

Other 


791 

791 


207 



20 














7 







- 

- 

- 

- 




9 







- 

- 

- 

- 


9 

9 

00 

5 

9 

7 





48 

54 

65 


000 

000 

0 

000 

000 

683 

— 

~ 

“ 

— 

683 

000 

526 




9 












9 

9 

00 

5 

9 

7 





48 

54 

65 


000 

000 

0 

000 

000 

683 





683 

000 

526 




79 








9 

2 


791 

791 

791 

1 

791 

791 

791 

791 

791 

791 

799 

500 

500 

- 




79 







9 

2 


791 

791 

791 

1 

791 

791 

791 

791 

791 

791 

799 

500 

500 

- 

2 


3 


4 






- 

10 

10 

- 

500 


500 


000 






_ 

000 

000 

_ 




13 











5 

12 

15 

49 

12 

9 

8 


1 



85 

82 

78 

848 

748 

998 

8 

499 

791 

724 

791 

291 

791 

799 

776 

152 

776 




13 












12 

15 

49 

12 

7 






61 

61 

70 


001 

998 

8 

499 

687 





- 

683 

104 

026 

5 











9 

9 

8 

848 

247 









- 

093 

648 

750 


500 










500 






13 











5 

12 

15 

49 

12 

7 






71 

70 

78 

848 

748 

998 

8 

499 

687 

- 

- 

- 

- 

- 

276 

752 

776 


Total Capital Expenditure - Functional 


Funded by: 

National Government 

Provincial Government 
District Municipality 
Other transfers and grants 

Transfers recognised - capital 

141 


998 


998 


998 
















































Borrowing 

Internally generated funds 








2 

104 

8 

724 

791 

1 

291 

791 

799 

14 

500 

11 

400 

- 

Total Capital Funding 


2 

998 

5 

848 

12 

748 

15 

998 

13 

49 

8 

12 

499 

9 

791 

8 

724 

791 

1 

291 

791 

799 

85 

776 

82 

152 

78 

776 


1. Table should be completed as either Multi-Year expenditure appropriation or Budget 
Year and Forward Year estimates 

2. Total Capital Expenditure must reconcile to Budgeted Capital Expenditure 

7. Quarterly projections of service delivery targets and performance indicators for each vote. 

The quarterly projections of service delivery targets and performance indicators have taken into account all the local municipality’s strategic objectives both of the project and 
programmes and resources allocation level. 

Therefore there is a clear link between the strategic objectives, responsible department as well as allocation both in the IDP and the SDBIP. 


8. Ward information for expenditure and service delivery. 


























9. Detailed capital works plan broken down by ward over three years 


Strategic Objective 

Goal 

Goal 

Code 


2015/16 

2016/17 

2017/18 

Current Year 2018/19 

2019/20 Medium Term Revenue 
& Expenditure Framework 

R thousand 



KeT 

Audited 

Outcome 

Audited 

Outcome 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 
Forecast 

Budget 

Year 

2019/20 

Budget 
Year+1 
2020/21 

Budget 
Year+2 
2021/22 

Vote 1 - Executive and Council 

To provide guidelines and 
control 

A 






1 125 

1 125 

2 

350 

2 

393 


Vote 2 - Corporate Services 

Provide sufficient Personnel 
support 

B 





2 000 

50 

50 




Vote 3 - Finance 

To ensure administrative 
support 

C 






17100 

17 100 




Vote 4 - Public Works and Services 

To provide proper access 
roads, community venues 
and sportsfields. 

D 



120 

353 

62 

749 

78156 

54 035 

54 035 

69 

926 

77 

863 

78 

776 

Vote 5 - Community Services 

To ensure traffic calming 
measures, refuse collection 
and grass cutting is done 

E 





27 691 

5 090 

5 090 

10 

000 



Vote 6 - Electrical Services 

To ensure households have 
access to electricity 

F 




17 

247 

7 000 

10 538 

10 538 

3 

500 

2 

500 


Vote 7 - Development, Planning and Human Settlements 

To ensure industrial and 
business development 

G 





13 000 

22 216 

22 216 






H 

1 





































J 

K 

L 

M 

N 

0 

P 











Allocations to other priorities 

3 















120 

79 

127 

110 

110 

85 

82 

78 

Total Capital Expenditure 



1 

- 

353 

996 

847 

155 

155 

776 

756 

776 


References 

1. Total capital expenditure must reconcile to Budgeted Capital 
Expenditure 

2. Goal code must be used on Table SA36 

3. Balance of allocations not directly linked to an IDP strategic objective 

check capital balance 


10. Consolidated Service Delivery and Budget Implementation Plan 
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ALFRED DUMA LOCAL MUNICIPALITY: 2019/2020 FINAL SERVICE DELIVERY BUDGET IMPLEMENTATION PLAN (SDBIP) 


2019/2020 FINANCIAL YEAR 







Annual Target 


Targets for 2019/2020 SDBIP per quarter 






KPI/IDP 

No. 

Performance 

\rea 

Objectives 

Strategy 

Key Performance Indicator 

Data/Indicator Definition 

KP1 

Measure 

2019/2020 

Annual Budget 

Quarter 1 

Target 

Quarter 2 

Target 

Quarter 3 

Target 

Quarter 4 

Target 

Portfolio of Evidence 

Responsible 

Department 

Reason for 
Variance 

Corrective 

Measures 

Ward 

2010/20/01 

Municipal Transformation and Institutional Development 


implementation of 
affective Human 

Resources and 

Conduction of training and capacity 
juilding programmes for officials 
and councillors by 30 June 2020 

Refers to the training programmes 
hat will be conducted for municipal 
officials and municipal councillors 

Number 

Conduction of 8 trainings and 
Capacity building programmes for 
officials and councillors by 30 June 
2020 


2 Trainings and Capacity building 
programmes to be facilitated and 
conducted by 30 September 2019 

2 Trainings and Capacity building 
programmes to be facilitated and 
conducted by 31 December 2019 

2 Trainings and Capacity 
building programmes to be 
facilitated and conducted by 31 
March 2020 

2 Trainings and Capacity building 
programmes to be facilitated and 
conducted by 30 June 2020 

Training Programes and 
attendance registers 

Corporate 

Service 

N/A 

N/A 

N/A 

2019/20/02 

Development through 

Work Skills Plan (WSP) 
and SALGA) trainings 

Percentage of budget spent on 
mplementing training and capacity 
auilding programmes Workplace 

Skills Plan by 30 June 2020 

This indicator refers to the 
percentage of municipal budget 
allocated for training of municipal 
staff and councillors 

Percentage 

100% of training budget to be 
spent on training capacity building 
programmes (workplace skills plan) 
py 30 June 2020 


25% of training budget to be spent on 

training capacity building 
programmes (workplace skills plan) 
by 30 September 2019 

50% of training budget to be spent 

on training capacity building 
programmes (workplace skills plan) 
by 31 December 2019 

75% of training budget to be 
spent on training capacity 
building programmes 
(workplace skills plan) by 31 
March 2020 

100% of training budget to be spent 
on training capacity building 
programmes (workplace skills plan) 
by 30 June 2019 

Training Programes and 
attendance registers. Invoice 
of Service Providers and 
Munsoft Budget printouts 

Corporate 

Service 

N/A 

N/A 

N/A 

2019/20/03 

To ensure that the 
Municipality has well 
skilled, competent, 
reliable and motivated 
employees and 
Councillors 


Number of people from 

employment equity target groups 
employed in the three highest levels 
of management in compliance with 
he approved employment equity 
plan throughout the financial year 
2019/2020 

This refers to number of people 

employed from the designated 
groups as per the adopted 
employment equity plan 

Number 

9 employees from employment 

equity target groups employed in 
the 3 highest levels of 

Management (Section 54, 56 and 
Task grade 18) in compliance with 
the approved employment equity 
plan throughout the 2019/2020 
financial year 

Salaries Budget 

9 employees from employment equity 

target groups employed from section 
54, 56 and Task grade 18 by 30 
September 2019 

9 employees from employment 

equity target groups employed from 
section 54, 56 and Task grade 18 
by 31 December 2019 

9 employees from employment 
equity target groups employed 
from section 54, 56 and Task | 
grade 18 by 31 March 2020 

9 employees from employment 
equity target groups employed from 
section 54. 56 and Task grade 18 
by 30 June 2020 

Appointment Letters and 
monthly salary run 

Corporate 

Service 

N/A 

N/A 

N/A 

2019/20/04 

By Improving of 
Institutional and 
organisational capacity 

dumber of graduates appointed for 

youth mass skilling programme by 

30 June 2020 

The indicator refers to the 40 

graduates that will be appointed for 
youth mass skilling programme in the 
period of 12 months 

Number 

40 graduates appointed for youth 

mass skilling programme by 30 

June 2020 

R 1 200 000.00 

N/A 

N/A 

N/A 

40 graduates appointed for youth 
mass skilling programme by 30 

June 2020 

List of beneficiaries and 

Munsoft Budget printouts 

Corporate 

Service 

N/A 

N/A 

All 

2019/20/05 


Number of Interns employed in the 

Finance Department throughout the 
financial year 2019/2020 

The indicator refers 5 interns will be 

employed at the beginning of the 
year and their contract will be for 
2019/2020 financial year in the 
Finance Department. 

Number 

5 Interns employed in the Finance 

department throughout the 
financial year 2019/2020 

R 800 000.00 

5 interns employed in the Finance 

department by 30 September 2019 

5 interns employed in the Finance 

department by 31 December 2019 

5 interns employed in the 
Finance department by 31 

March 2020 

5 interns employed in the Finance 
department by 30 June 2020 

List of beneficiaries and 

Munsoft Budget printouts 

Corporate 

Service 

N/A 

N/A 

N/A 

2019/20/06 

To reduce road 
accidents and fatality 
through Law 

Enforcement education 
and engineering 

Conducting of road 
blocks (Enforcement of 
traffic legislation) 

Number of road blocks conducted 

by 30 June 2020 

It refers to the number of road blocks 

that will be conducted throughout the 
whole financial year to enforce trafic 
legistlation 

Number 

12 road blocks to be conducted by 

30 June 2020 

N/A 

3 road blocks to be conducted by 30 

September 2019 

3 road blocks to be conducted by 

31 December 2019 

3 road blocks to be conducted 
by 31 March 2020 

3 road blocks to be conducted by 30 
June 2020 

Reports to portfolio Committee 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/07 

Promoting of compliance 
with Road Traffic Act 

Processing of all vehicles' 

applications received by 30 June 
2020 

This indicator is of compliance with 

Road Traffic Act and all vehicle's 
applications that are received must 
be processed by 30 June 2020 

Percentage 

100% processing of all vehicles' 

applications received by 30 June 
2020 

1 

N/A 

100% processing of all vehicles' 

applications received by 30 

September 2019 

100% processing of all vehicles' 

applications received by 31 
December 2019 

100% processing of all vehicles' 
applications received by 31 
March 2020 

100% processing of all vehicles' 
applications received by 30 June 
2020 

Reports to portfolio Committee 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/08 

Conducting of tests and 
issuing of Learner's 
Licences and Driving 
Licences 

Issuing of loaners' licences and 

Driving Licences to all successful 
applicants tested by 30 June 2020 

The indicator refers to issuing of 

learners and drivers licences to all 
applicants that are successful when 
testing. 

Percentage 

100% issuing of learners' licences 

and driving licences to all 
successful applicants tested by 30 
June 2020 

N/A 

100% issuing of learners' licences 

and driving licences to all successful 
applicants tested by 30 September 
2019 

100% issuing of learners' licences 

and driving licences to all 
successful applicants tested by 31 
December 2019 

100% issuing of learners' 
licences and driving licences to 
all successful applicants tested 
by 31 March 2020 

100% issuing of learners' licences 
and driving licences to all 
successful applicants tested by 30 
June 2020 

Reports to portfolio Committee 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/09 

Conduct Fire Safety 
Awareness Lectures at 

Schools 

Number of Road Safety Awareness 

Lectures to be conducted at Schools 
within the Alfred Duma Local 
Municipal Jurisdiction by 30 June 
2020 

This indicator refer to the number of 

Road Safety Awareness Lectures 
conducted at Schools in the 
municipal jurisdiction 

Number 

20 Road Safety Awareness 

Lectures to be conducted at 

Schools within the Alfred Duma 
Local Municipal Jurisdiction by 30 
June 2020 

N/A 

5 Road Safety Awareness Lectures to 

be conducted at Schools within the 
Alfred Duma Local Municipal 
Jurisdiction by 30 September 2019 

5 Road Safety Awareness Lectures 

to be conducted at Schools within 
the Alfred Duma Local Municipal 
Jurisdiction by 31 December 2019 

5 Road Safety Awareness 
Lectures to be conducted at 
Schools within the Alfred Duma 
Local Municipal Jurisdiction by 

31 March 2020 

5 Road Safety Awareness Lectures 
to be conducted at Schools within 
the Alfred Duma Local Municipal 
Jurisdiction by 30 June 2020 

Reports to portfolio Committee 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

All 

2019/20/10 

To conduct Fire 

Prevention Inspections in 
order to ensure Safety 

Number of Fire Prevention 
Inspections conducted at 
businesses within the Municipal 
Jurisdiction by 30 June 2020 

This indicator refers to the number of 

Fire Prevention Inspections 
conducted at businesses within the 
Municipal Jurisdiction in order to 
ensure Safety 

Number 

100 Fire Prevention Inspections to 

be conducted at businesses within 
the Municipal Jurisdiction by 30 
June 2020 

1 

N/A 

25 Fire Prevention Inspections to be 

conducted at business premises 
within the Alfred Duma Local 

Municipal Jurisdiction by 30 
September 2019 

25 Road Fire Prevention 

Inspections to be conducted at 
business premises within the Alfred 
Duma Local Municipal Jurisdiction 
by 31 December 2019 

25 Road Fire Prevention 
Inspections to be conducted at 
business premises within the 
Alfred Duma Local Municipal 
Jurisdiction by 31 March 2020 

25 Road Fire Prevention 

Inspections to be conducted at 
business premises within the Alfred 
Duma Local Municipal Jurisdiction 
by 30 June 2020 

Reports to portfolio Committee 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

All 

1 

rn 




' 

| 

" 
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2019/20/11 


Improve effectiveness 
and efficiencies of 
municipal strategic and 
operational structures 

To ensure that monthly 
EXCO meetings are 
convened 

Coordination of monthly ordinary 

EXCO meetings by the end of 30 
June 2020 

This refers to the functionality of the 

Executive Committee by coordinating 
12 meetings throughout the 
2019/2020 financial year 

Number 

12 Monthly ordinary EXCO 

Meetings convened by 30 June 
2020 

N/A 

3 Monthly ordinary EXCO meetings 

convened by 30 September 2019 

3 Monthly ordinary EXCO meetings 

convened by 31 December 2019 

3 Monthly ordinary EXCO 
meetings convened by 31 

March 2020 

3 Monthly ordinary EXCO meetings 
convened by 30 June 2020 

Agendas, Attendance 

Registers and Minutes of 

EXCO meetings 

Corporate 

Services 

N/A 

N/A 

N/A 

2019/20/12 


To ensure that Council 
meetings are held on a 
monthly basis 

Coordination of monthly ordinary 

Council meetings by the end of 30 
June 2020 

This indicator is for ensuring an 

effective oversight role by Councillors 
by coordinating 12 Ordinary Council 
meetings throughout the 2019/2020 
financial year 

Number 

12 Monthly ordinary Council 

Meetings convened by 30 June 
2020 

N/A 

3 Monthly ordinary Council meetings 

convened by 30 September 2019 

3 Monthly ordinary Council 

meetings convened by 31 

December 2019 

3 Monthly ordinary Council 
meetings convened by 31 

March 2020 

3 Monthly ordinary Council 
meetings convened by 30 June 

2020 

Agendas, Attendance 

Registers and Minutes of 
Council meetings 

Corporate 

Services 

N/A 

N/A 

N/A 

2019/20/13 

Good 

Governance, 

Public 

To ensure that Audit 
Committee meetings are 
held on a quarterly basis 

Coordination of quarterly Audit 

Committee meetings by 30 June 
2020 

The indicator refers to the 

functionality of the Audit Committee 
by coordinating 4 quarterly meetings 
throughout the 2019/2020 financial 
year 

Number 

4 Quarterly Audit Committee 

Meetings convened by 30 June 
2020 

R 474 000.00 

1 Quarterly AC meeting convened by 

30 September 2019 

1 Quarterly AC meeting convened 

by 31 December 2019 

1 Quarterly AC meeting 
convened by 31 March 2020 

1 Quarterly AC meeting convened 
by 3 June 2020 

Attendance Registers and 
Minutes of AC meetings 

Municipal 
Manager’s 
Office- Internal 
Audit 

N/A 

N/A 

N/A 

2019/20/14 

‘ Participation & 
Ward Committee 

To ensure that monthly 
MPAC meetings are 
convened 

Coordination of Monthly MPAC 

meetings by 30 June 2020 

The indicator refers to the 

functionality of the MPAC by 
coordinating 4 quarterly meetings 
throughout the 2019/2020 financial 
year 

Number 

12 Monthly ordinary MPAC 

Meetings convened by 30 June 
2020 

N/A 

3 Monthly ordinary MPAC meetings 

convened by 30 September 2019 

3 Monthly ordinary MPAC meetings 

convened by 31 December 2019 

3 Monthly ordinary MPAC 
meetings convened by 31 

March 2020 

3 Monthly ordinary MPAC meetings 
convened by 30 June 2020 

Agendas, Attendance 

Registers and Minutes of 

MPAC meetings 

Corporate 

Services 

N/A 

N/A 

N/A 

2019/20/15 


To ensure that Back to 
Basics Reports are 
submitted to EXCO 

Submission of monthly Back to 

Basics reports to ordinary Exco by 
30 June 2020 

Refers to Back to Basics Reports that 

are submitted monthly to Cogta every 
first week of the month reporting 
about the previous month 

Number 

12 monthly Back to Basic reports 

submitted to Exco by 30 June 2020 

N/A 

3 monthly Back to Basic reports 

submitted to Exco by 30 September 
2019 

3 monthly Back to Basic reports 

submitted to EXCO by 31 

December 2019 

3 monthly Back to Basic reports 
submitted to EXCO by 31 

March 2020 

3 monthly Back to Basic reports 
submitted to EXCO by 30 June 

2020 

Back to Basics Reports, 
Agendas, Attendance 

Registers and Minutes of 

EXCO meetings 

Corporate 

Services 

N/A 

N/A 

N/A 


SDBIP 


SDBIP 
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2019/20/16 



Ensuring enhancement 
and sustainability of 
SMME’s and Co- ops 

and sustained through the Municipal 
LED initiatives by 30 June 2020 

1 ms inaicator rerers to the number of 
job opportunities created through 

Local Economic Development 

Number 

150 job opportunities created and 
sustained through the Municipal 
LED initiatives by 30 June 2020 

N/A 

40 job opportunities created and 
sustained through the Municipal LED 
initiatives by 30 September 2019 

80 job opportunities created and 
sustained through the Municipal 

LED initiatives by 31 December 
2019 

115 job opportunities created 
and sustained through the 
Municipal LED initiatives by 31 
March 2020 

150 job opportunities created and 
sustained through the Municipal 

LED initiatives by 30 June 2020 

ID copies, registration 
documents, Munsoft printouts, 
attendance registers 

Development 
Planning and 
Human 
Settlements 


N/A 


2019/20/17 


To create a conducive 

sustained through municipal capital 
projects by 30 June 2020 

This indicator refers to the number of 
job opportunities created through 
Municipal Capital projects 

Number 

150 jobs created and sustained 
through municipal capital projects 
30 June 2020 

N/A 

37 Jobs created and sustained 
through municipal capital projects 30 
September 2019 

37 Jobs created and sustained 
through municipal capital projects 

31 December 2019 

37 Jobs created and sustained 
through municipal capital 
projects 31 March 2020 

39 Jobs created and sustained 
through municipal capital projects 

30 June 2020 

EPWP System Printouts 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

All 

2019/20/18 

Development 

Economic Development 

To promote SMME 
Development 

To ensure dnhflnc^rnont 

SMMEs and Co-ops through LED 
initiatives by 30 June 2020 

Initiate the institutionalisation of Red 

This refers to the support that is 
given by the Municipality to SMME'S 
through Local Economic 

Development initiatives 

Number 

100 SMMEs and Co-ops supported 
by 30 June 2020 

R 901 037.00 

10 SMMEs and Co-ops supported by 
30 September 2019 

70 SMMEs and Co-ops supported 
by 31 December 2019 

85 SMMEs and Co-ops 
supported by 31 March 2020 

100 SMMEs and Co-ops supported 
by 30 June 2020 

CIPC registration certificates, 
copies of payment slips, 
pictures, ID copies and signed 
register by Beneficiaries, 
permits and ID copies 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

All 

2019/20/19 



of appropriate and 
sustainable LED 

Tape Reduction Practices at Alfred 
Duma Local Municipality by 30 June 
2020 

This refers to the activities 
undertaken by the Municipality in 
addressing the identified policy 
bottlenecks and constraints that 
hinders business retention and 
expansion within our municipality 

Date 

Initiate the Red Tape Reduction 
Programme and Implement the 

Red Tape Reduction Task Team 
Recommendations by 30 June 

2020 

N/A 

Formulation of Red Tape Reduction 
Task team by 30 September 2019 

Business Stakeholders 
consultations by 31 December 2019 

Implementation of Red Tape 
Reduction Recommendations 
by 31 March 2020 

Implementation and evaluation of 
Red Tape Reduction 
Recommendations by 30 June 2020 

Red tape Reduction Action 

List, MCM Resolutions, Red 
Tape Reduction Task Team 
Presentations 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

N/A 


SDBIP 


SDBIP 



















2019/20/20 


To Improve strategic 
and spatial planning in 
the municipality 

Reviewal of the Spatial 
Development Framework 
(SDF) 

To review the Spatial Development 
Framework (SDF) by Council by 30 
June 2020 

This indicator refers to the reviewal of 
the Spatial Development Framework 
that is adopted by council 

Date 

Adoption of the Spatial 

Development Framework (SDF) by 
Council by 30 June 2020 

N/A 

Spatial Development Framework 
(SDF) and Intergrated Development 
Plan (IDP) Process Plan by 30 
September 2016 

Convening a meeting with 
Stakeholders by 31 December 2019 

Draft Spatial Development 
Framework (SDF) approved by 
Council by 31 March 2020 

Final Spatial Development 
Framework (SDF) approved by 
Council by 30 June 2020 

Council Resolutions 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

N/A 

2019/20/21 


Increase social 

development in 
municipal area 

To ensure the provision of 

Library Services through 
outreach programmes 

Number of outreach programmes 

conducted throughout 2010/2020 
financial year 

Refers to outreach programmes 

conducted by libraries to increase 
social development in the municipal 
area 

Number 

25 Outreach programmes 

conducted by 30 June 2020 

R 

11 544.00 

5 Outreach programmes conducted 

by 30 September 2019 

10 Outreach programmes 

conducted by 31 December 2019 

5 Outreach programmes 

conducted by 31 March 2020 

5 Outreach programmes conducted 
by 30 June 2020 

Reports to Portfolio Committee 

Community and 
Social Service 

N/A 

N/A 

All 

2019/20/22 

Cross Cutting 

To facilitate the 

development of arts and 
culture and preservation 
of heritage 

mplementation of arts 

and cultural development 
plan 

Conducting of arts and cultural 

events as per the approved arts and 
cultural development plan by June 
2020 

Refers to events that are conducted 

according to the approved arts and 
cultural development plan 

Number 

21 events implemented as per arts 

and culture development plan by 

30 June 2020 

R 

117 336.00 

9 events implemented as per arts and 

culture development plan by 30 
September 2019 

4 events implemented as per arts 

and culture development plan by 31 
December 2019 

2 events implemented as per 

arts and culture development 
plan by 31 March 2020 

6 events implemented as per arts 
and culture development plan by 30 
June 2020 

Approvals, Programmes, 
Posters, Newspaper articles 
and Attendance Registers, 
Photo Gallery 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

All 

2019/20/23 


Effective and credible 

strategic municipal 
planning 

Revision of a credible 

Integrated Development 
Plan 

Compilation and approval by 

Council of a credible Integrated 
Development Plan by 30 June 2020 

The indicator refers to the approval of 

the Integrated Development Plan for 
the next financial year 

Date 

Council approved, aligned IDP by 

30 June 2020 

N/A 

Tabling and approval of IDP Process 

Plan by 30 September 2019 

Develop Municipal Vision, Mission, 

KPIs and strategic objectives by 31 
December 2019 

Tabling of Draft 2019/2020 IDP 

by 31 March 2020 

Council approved 2019/2020 IDP by 
30 June 2020 

Council Resolutions and a 
credible IDP 

Municipal 
Manager's 
Office- IDP 
Section 

N/A 

N/A 

N/A 



















2019/20/24 


To preserve and protect 

the natural environment 
and bio-diversity 

Promotion of greening 

within the area of the 
municipal Jurisdiction 

planting programme by 30 June 
2020 

Trees are planted for promotion of 

greening within the municipal area 

Number 

100 trees planted by 30 June 2020 

R 

26 640.00 

50 trees planted by 30 September 

2019 

25 trees planted by 31 December 

2019 

25 trees planted by 31 March 

2020 

N/A 

Tree register, Procurement 
Forms, Monthly/Weekly reports 

Community and 
Social Service 

N/A 

N/A 

All Wards 

2019/20/25 




Maintenance of 8 recreation parks 

(Wimpy, Klipbank, Ezakheni A, 
Colenso, Steadville, Ezakheni, 
uMkhamba Cl and Ezakheni E 
Section) throughout the 2019/2020 
financial year 

Day to day operational activities to 

keep the asset operating and which 
form the annual operational budget 

Number 

8 Recreational Parks maintained 

(Wimpy. Klipbank, Ezakheni A, 
Colenso, Steadville, Ezakheni Cl, 
uMkhamba and Ezakheni E 

Section) by 30 June 2020 

R 

18 984.00 

8 Recreational Parks maintained 

(Wimpy, Klipbank. Ezakheni A, 
Colenso, Steadville, Ezakheni 

Cl,uMkhamba and Ezakheni E 
Section) by 30 September 2019 

8 Recreational Parks maintained 

(Wimpy, Klipbank, Ezakheni A, 
Colenso, Steadville, Ezakheni Cl, 
uMkhamba and Ezakheni E 

Section) by 30 December 2019 

8 Recreational Parks 

maintained (Wimpy, Klipbank, 
Ezakheni A, Colenso, 

Steadville, Ezakheni Cl, 
uMkhamba and Ezakheni E 
Section) by 31 March 2020 

8 Recreational Parks maintained 
(Wimpy. Klipbank, Ezakheni A, 
Colenso, Steadville, Ezakheni Cl, 
uMkhamba and Ezakheni E 

Section) by 30 June 2020 

Staff Registers, Bin Cards. 
Procurement Forms, 
Monthly/weekly reports 

Community and 
Social Service 

N/A 

N/A 

2, 5, 8, 11,12, 
21,22, 25 

2019/20/26 




Maintenance of 15 Sports Facilities 

(Settlers 1 &2, Kandahar 1 and 2, 
Agra, AG Magubane. Ezakheni D, 
Roosboom, Acaciavale, Indoor, 
Vishnu. Matiwane, Bluebank, 

Nkuthu, Limit Hill) throughout the 
2019/2020 financial year 

Day to day operational activities to 

keep the asset operating and which 
form the annual operational budget 

Number 

15 Sports Facilities maintained 

(Settlers 1 &2, Kandahar 1 and 2, 
Agra, AG Magubane, Ezakheni D, 
Roosboom, Acaciavale, Indoor, 
Vishnu, Matiwane, Bluebank, 
Nkuthu, Limit Hill) throughout the 
2019/2020 financial year 

R 488 832.00 

15 Sports Facilities maintained 

(Settlers 1 &2, Kandahar 1 and 2, 

Agra, AG Magubane, Ezakheni D, 
Roosboom, Acaciavale, Indoor, 
Vishnu, Matiwane, Bluebank, Nkuthu. 
Limit Hill) throughout the 2019/2020 
financial year 

15 Sports Facilities maintained 

(Settlers 1 &2, Kandahar 1 and 2, 
Agra, AG Magubane, Ezakheni D, 
Roosboom, Acaciavale. Indoor. 
Vishnu, Matiwane, Bluebank, 

Nkuthu, Limit Hill) throughout the 
2019/2020 financial year 

15 Sports Facilities maintained 

(Settlers 1 &2, Kandahar 1 and 
2, Agra, AG Magubane, 
Ezakheni D, Roosboom, 
Acaciavale, Indoor, Vishnu, 
Matiwane, Bluebank, Nkuthu, 
Limit Hill) throughout the 
2016/2020 financial year 

15 Sports Facilities maintained 
(Settlers 1 &2, Kandahar 1 and 2, 
Agra. AG Magubane, Ezakheni D, 
Roosboom, Acaciavale, Indoor, 
Vishnu, Matiwane, Bluebank, 

Nkuthu, Limit Hill) throughout the 
2019/2020 financial year 

Staff Registers, Bin Cards, 
Procurement Forms, 
Monthly/weekly reports 

Community and 
Social Service 

N/A 

N/A 

1,7, 10,11, 12, 
13, 20,21, 19, 
22, 24,26, 27, 
32 

2019/20/27 




Maintenance of 17 play parks (Limit 

hill park in Tennis court, Bufffel 
street, Ruben Thomas, Gazza 
place, Limit heights,Van Reenen, 
Mkhamba drive, Mkhamba park 
near church, Mphafa rd, Carbineer 
rd, Voortrekker, Christopher, Meena 
place, Protea, Lucknow rd, Bengal 
rd, Ashoka ) throughout the 
2019/2020 financial year 

Day to day operational activities to 

keep the asset operating and which 
form the annual operational budget 

Number 

17 play parks (Limit hill park in 

Tennis court, Buffel street, Ruben 
Thomas, Gazza place, Limit 
heights. Van Reenen, Mkhamba 
drive, Mkhamba park near church, 
Mphafa rd, Carbineer rd. 
Voortrekker, Christopher, Meena 
place, Protea, Lucknow rd, Bengal 
rd. Ashoka) throughout the 
2019/2020 financial year 

R 75 660.00 

17 play parks (Limit hill park in 

Tennis court, Buffel street, Ruben 
Thomas, Gazza place, Limit heights. 
Van Reenen, Mkhamba drive, 
Mkhamba park near church, Mphafa 
rd, Carbineer rd, Voortrekker, 
Christopher, Meena place, Protea, 
Lucknow rd, Bengal rd, Ashoka) by 

30 September 2019 

17 play parks (Limit hill park in 

Tennis court, Buffel street, Ruben 
Thomas, Gazza place, Limit 
heights. Van Reenen, Mkhamba 
drive, Mkhamba park near church, 
Mphafa rd, Carbineer rd, 

Voortrekker, Christopher, Meena 
place, Protea, Lucknow rd, Bengal 
rd, Ashoka ) by 31 December 2019 

17 play parks (Limit hill park in 

Tennis court, Buffel street. 
Ruben Thomas, Gazza place, 
Limit heights, Van Reenen, 
Mkhamba drive, Mkhamba park 
near church, Mphafa rd, 
Carbineer rd, Voortrekker, 
Christopher, Meena place, 
Protea, Lucknow rd, Bengal rd, 
Ashoka) by 31 March 2020 

17 play parks (Limit hill park in 
Tennis court, Buffel street, Ruben 
Thomas, Gazza place, Limit 
heights, Van Reenen, Mkhamba 
drive. Mkhamba park near church, 
Mphafa rd, Carbineer rd, 

Voortrekker, Christopher. Meena 
place, Protea, Lucknow rd, Bengal 
rd, Ashoka) by 30 June 2020 

Staff Registers, Bin Cards, 
Procurement Forms, 
Monthly/weekly reports 

Community and 
Social Service 

N/A 

N/A 

12,13,20,22,2 

6 

2019/20/28 




Maintenance of burial plots in 5 

municipal Cemeteries (Ndomba, 
Ladysmith, Ekuvukeni, Zakheni and 
Colenso) throughout the 2019/2020 
financial year 

Day to day operational activities to 

keep the asset operating and which 
form the annual operational budget 

Number 

5 Municipal cemeteries- Burial 

plots maintained (Ndomba, 
Ladysmith, Ekuvukeni, Ezakheni 
and Colenso) throughout the 
2019/2020 financial year 

R 183 132.00 

5 Municipal cemeteries- Burial plots 

maintained (Ndomba, Ladysmith, 
Ekuvukeni, Ezakheni and Colenso) 
by 30 September 2019 

5 Municipal cemeteries- Burial plots 

maintained (Ndomba. Ladysmith, 
Ekuvukeni, Ezakheni and Coienso) 
by 31 December 2019 

5 Municipal cemeteries- Burial 
plots maintained (Ndomba, 
Ladysmiih, Ekuvukeni, 

Ezakheni and Colenso) by 31 
March 2020 

5 Municipal cemeteries- Burial plots 
maintained (Ndomba, Ladysmith, 
Ekuvukeni, Ezakheni and Colenso) 
by 30 June 2020 

Staff Registers, Bin Cards, 
Procurement Forms, 
Monthly/weekly reports 

Community and 
Social Service 

N/A 

N/A 

10, 8,25, 20, 
33 

2019/20/29 
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To ensure access to 
municipal social 
facilities 

Provision of social and 
community services 

Maintenance of 7 municipal 

swimming pools (White Road, Agra, 
Colenso, Limit Hill, St Chads, 
Ezakheni C and E Sections) 
throughout the 2019/2020 financial 
year 

Swimming Pools are kept clean for 

the community to use 

Number 

7 Swimming pools maintained 

(White Road, Agra, Colenso. Limit 
Hill, St Chads and Ezakheni C and 

E Sections) throughout the 
2018/2020 financial year 

R 444 564.00 

7 Swimming pools maintained (White 

Road, Agra, Colenso, Limit Hill, St 
Chads and Ezakheni C and E 
Sections) by 30 September 2019 

7 Swimming pools maintained 

(White Road, Agra. Colenso, Limit 
Hill, St Chads and Ezakheni C and 

E Sections) by 31 December 2019 

7 Swimming pools maintained 

(White Road, Agra, Colenso, 
Limit Hill, St Chads and 

Ezakheni C and E Sections) by 
31 March 2020 

7 Swimming pools maintained 
(White Road, Agra, Colenso, Limit 
Hill, St Chads and Ezakheni C and 

E Sections) by 30 June 2020 

Staff Registers, Bin Cards, 
Procurement Forms, 
Monthly/weekly reports 

Community and 
Social Service 

N/A 

N/A 

1,8,10, 25. 22. 
27. 12 
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Maintenance of 48 Community Halls 

(TOWN, CIVIC, INDOOR SPORT. 
LIMIT HILL, TSAKANE, 
STEADVILLE, STEADVILLE AREA 
J. C SECTION. B SECTION, E 
SECTION, NKANYEZI, COLENSO 
TOWN, COLENSO MULTI¬ 
PURPOSE CENTRE, 
WATERSMEET. KIRCKITULOCK, 
PEACETOWN, BURFORD, 
EMAHHUKWINI, VAN REENEN. 
BLUE BANK, ROOSBOOM, 
MATIWANE. JONONOSKOP, 
MTATENI, MATHONDWANE, 
PIETERS, KLEINFONTEIN, 
LUCITANIA, EZIMBUZINI, 
MCITSHENI, INKUNZI, MTHANDI, 
NKUTHU, CRIMIN, EKUVUKENI, 
ETHOLENI, KWAMTEYI, UITVAL, 
MAKHASI, SOMSUKU, 

KWASHUZI, GCINALISHONA, 
SAHLUMBE, NOGEJANE, 
MANKANDANE, MZIYONKE, 
VAALKOP, JWIU) throughout the 
2019/2020 financial year 

Day to day operational activities to 

keep the asset operating and which 
form the annual operational budget 

Number 

48 Community Halls (TOWN. 

CIVIC. INDOOR SPORT, LIMIT 
HILL, TSAKANE, STEADVILLE, 
STEADVILLE AREA J, C 

SECTION. B SECTION. E 
SECTION, NKANYEZI, COLENSO 
TOWN, COLENSO MULTI¬ 
PURPOSE CENTRE, 
WATERSMEET. KIRCKITULOCK, 
PEACETOWN, BURFORD, 
EMAHHUKWINI, VAN REENEN, 
BLUE BANK, ROOSBOOM, 
MATIWANE, JONONOSKOP, 
MTATENI. MATHONDWANE, 
PIETERS, KLEINFONTEIN. 
LUCITANIA, EZIMBUZINI, 
MCITSHENI, INKUNZI. MTHANDI, 
NKUTHU, CRIMIN. EKUVUKENI, 
ETHOLENI. KWAMTEYI, UITVAL, 
MAKHASI, SOMSUKU, 
KWASHUZI, GCINALISHONA, 
SAHLUMBE, NOGEJANE, 
MANKANDANE, MZIYONKE, 
VAALKOP,JWIU) throughout the 
2019/2020 financial year 

R 107 796.00 

48 Community Halls (TOWN, CIVIC, 

INDOOR SPORT. LIMIT HILL, 
TSAKANE, STEADVILLE, 
STEADVILLE AREA J, C SECTION, 

B SECTION, E SECTION, 

NKANYEZI, COLENSO TOWN, 
COLENSO MULTI-PURPOSE 
CENTRE, WATERSMEET, 
KIRCKITULOCK, PEACETOWN, 
BURFORD, EMAHHUKWINI, VAN 
REENEN, BLUE BANK, 

ROOSBOOM, MATIWANE, 
JONONOSKOP, MTATENI, 
MATHONDWANE, PIETERS. 
KLEINFONTEIN, LUCITANIA, 
EZIMBUZINI, MCITSHENI, INKUNZI, 
MTHANDI, NKUTHU, CRIMIN, 
EKUVUKENI, ETHOLENI, 
KWAMTEYI. UITVAL, MAKHASI, 
SOMSUKU, KWASHUZI, 
GCINALISHONA, SAHLUMBE, 
NOGEJANE,MANKANDANE, 
MZIYONKE, VAALKOP,JWIU) by 30 
September 2019 

48 Community Halls (TOWN, 

CIVIC. INDOOR SPORT, LIMIT 
HILL, TSAKANE, STEADVILLE. 
STEADVILLE AREA J, C 

SECTION, B SECTION, E 
SECTION, NKANYEZI, COLENSO 
TOWN, COLENSO MULTI¬ 
PURPOSE CENTRE, 
WATERSMEET, KIRCKITULOCK, 
PEACETOWN, BURFORD, 
EMAHHUKWINI, VAN REENEN, 
BLUE BANK, ROOSBOOM, 
MATIWANE. JONONOSKOP. 
MTATENI, MATHONDWANE, 
PIETERS. KLEINFONTEIN, 
LUCITANIA, EZIMBUZINI. 
MCITSHENI, INKUNZI, MTHANDI, 
NKUTHU. CRIMIN, EKUVUKENI, 
ETHOLENI, KWAMTEYI, UITVAL, 
MAKHASI, SOMSUKU, 

KWASHUZI, GCINALISHONA, 
SAHLUMBE, 

NOGEJANE, MANKANDANE, 
MZIYONKE, VAALKOP,JWIU by 

31 December 2019 

48 Community Halls (TOWN, 

CIVIC, INDOOR SPORT, LIMIT 
HILL, TSAKANE. 

STEADVILLE, STEADVILLE 
AREA J, C SECTION, B 
SECTION. E SECTION, 
NKANYEZI, COLENSO TOWN, 
COLENSO MULTI-PURPOSE 
CENTRE, WATERSMEET, 
KIRCKITULOCK, 

PEACETOWN, BURFORD, 
EMAHHUKWINI, VAN 

REENEN, BLUE BANK, 
ROOSBOOM. MATIWANE, 
JONONOSKOP, MTATENI, 
MATHONDWANE, PIETERS, 
KLEINFONTEIN, LUCITANIA, 
EZIMBUZINI, MCITSHENI, 
INKUNZI, MTHANDI, NKUTHU, 
CRIMIN, EKUVUKENI, 
ETHOLENI, KWAMTEYI, 
UITVAL, MAKHASI, 

SOMSUKU. KWASHUZI. 
GCINALISHONA, SAHLUMBE, 
NOGEJANE,MANKANDANE, 
MZIYONKE, VAALKOP,JWIU) 
by 31 March 2020 

48 Community Halls (TOWN, 

CIVIC, INDOOR SPORT, LIMIT 
HILL. TSAKANE, STEADVILLE, 
STEADVILLE AREA J, C 

SECTION, B SECTION, E 

SECTION, NKANYEZI, COLENSO 
TOWN. COLENSO MULTI¬ 
PURPOSE CENTRE. 
WATERSMEET, KIRCKITULOCK 
PEACETOWN, BURFORD, 
EMAHHUKWINI, VAN REENEN, 
BLUE BANK, ROOSBOOM, 
MATIWANE, JONONOSKOP, 
MTATENI, MATHONDWANE, 
PIETERS, KLEINFONTEIN, 
LUCITANIA, EZIMBUZINI, 
MCITSHENI, INKUNZI, MTHANDI, 
NKUTHU. CRIMIN. EKUVUKENI, 
ETHOLENI, KWAMTEYI, UITVAL, 
MAKHASI, SOMSUKU, 

KWASHUZI. GCINALISHONA, 
SAHLUMBE. 

NOGEJANE,MANKANDANE, 
MZIYONKE, VAALKOP,JWIU) by 

30 June 2020 

Staff Registers, Bin Cards, 
Procurement Forms, 
Monthly/weekly reports 

Community and 
Social Service 

N/A 

N/A 

All 

2019/20/31 




Maintenance of 5 Community 

Thusong facilities (St Chads, 
Roosboom, Driefontein, 

Watersmeet and Ekuvukeni) 
throughout the 2019/2020 financial 
year 

Community Thusong facilities 

maintained for the community to use 

Number 

5 Community Thusong facilities 

maintained (St Chads, Roosboom, 
Driefontein, Watersmeet and 
Ekuvukeni) throughout the 
2019/2020 financial year 

R 116 076.00 

5 Community Thusong facilities 

maintained (St Chads, Roosboom. 
Driefontein, Watersmeet and 
Ekuvukeni) by 30 September 2019 

5 Community Thusong facilities 

maintained (St Chads, Roosboom, 
Driefontein. Watersmeet and 
Ekuvukeni) by 31 December 2019 

5 Community Thusong facilities 

maintained (St Chads, 
Roosboom. Driefontein, 
Watersmeet and Ekuvukeni) by 
31 March 2020 

5 Community Thusong facilities 

maintained (St Chads, Roosboom, 
Driefontein, Watersmeet and 
Ekuvukeni) by 30 June 2020 

Staff Registers, Bin Cards, 
Procurement Forms, 
Monthly/weekly reports 

Community and 
Social Service 

N/A 

N/A 

27, 13, 19, 18, 
34 

2019/20/32 




Percentage of households with 

access to basic electricity in the 
Municipal supplied Area by 30 June 
2020 

This is a general key performance 

indicator reffering to the percentage 
of indigent households receiving 
basic electricity in the Municipal Area 

Percentage 

100% of households with access to 

basic electricity in the Municipal 
supplied area by 30 June 2020 

R 

8 964 004.00 

100% of households with access to 

basic electricity in the Municipal 
supplied area by 30 September 2019 

100% of households with access to 

basic electricity in the Municipal 
supplied area by 31 December 

2019 

100% of households with 

access to basic electricity in the 
Municipal supplied area by 31 
March 2020 

100% of households with access to 

basic electricity in the Municipal 
supplied area by 30 June 2020 

MUNSOFT Printouts 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

All 

2019/20/33 




Percentage of households with 

access to basic electricity in the 
ESKOM area by 30 June 2020 

This indicator is a general key 

performance indicator reffering to the 
percentage of households receiving 
basic electricity in the ESKOM Area 

Percentage 

89% of households with access to 

basic electricity in the ESKOM 
area by 30 June 2020 

N/A 

89% of households with access to 

basic electricity in the ESKOM area 
by 30 September 2019 

89% of households with access to 

basic electricity in the ESKOM area 
by 31 December 2019 

89% of households with access 

to basic electricity in the 

ESKOM area by 31 March 2020 

89% of households with access to 

basic electricity in the ESKOM area 
by 30 June 2020 

Information from Eskom and 
Schedule 5B Projects 
implimented by the 

Municipality 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

All 

2019/20/34 


To ensure improved 
access to basic service 

Improved access to basic 
services 

Percentage of households with 

access to basic solid waste in the 
Urban Area by 30 June 2020 

This refers to ensuring 100% of 

households receive access to basic 
solid waste removal in the urban area 

Percentage 

100% of households with access to 

basic solid waste removal in the 
urban area by 30 June 2020 

R 

10 762 191.00 

100% of households with access to 

basic solid waste removal in the 
urban area by 30 September 2019 

100% of households with access to 

basic solid waste removal in the 
urban area by 31 December 2019 

100% of households with 

access to basic solid waste 
removal in the urban area by 31 
March 2020 

100% of households with access to 

basic solid waste removal in the 
urban area by 30 June 2020 

Monthly Reports to Portfolio 
Committee meeting and 

Annual Munsoft Printout 

Community and 
Social Service 

N/A 

N/A 

All 


SDBIP 


SDBIP 



















































2019/20/35 




access to basic solid waste removal 
in the rural areas (Uitvaal, 

Ekuvukeni and Waaihoek) by 30 
June 2020 

households receive access to basic 
solid waste removal in rural 
areas(Uitvaal, Ekuvukeni and 
Waaihoek) by 30 June 2020 

Percentage 

basic solid waste removal in the 
rural area (Uitvaal, Ekuvukeni and 
Waaihoek) by 30 June 2020 

R 10 762 191.00 

basic solid waste removal in the rural 
area (Uitvaal, Ekuvukeni and 
Waaihoek) by 30 September 2019 

basic solid waste removal in the 
rural area (Uitvaal, Ekuvukeni and 
Waaihoek) by 31 December 2019 

access to basic solid waste 
removal in the rural area 
(Uitvaal, Ekuvukeni and 
Waaihoek) by 31 March 2020 

basic solid waste removal in the 
rural area (Uitvaal, Ekuvukeni and 
Waaihoek) by 30 June 2020 

committee meeting and control 
measures. 

Social Service 




2019/20/36 

Percentage of households earning 
less than R3400 per month with 
access to free basic services by 30 
June 2020 

Ensuring that 80% of households 
earning less than R3400 per month 
receive access to free basic services 

Percentage 

80% of households earning less 
than R3400 per month with access 
to free basic services by 30 June 
2020 


80% of households earning less than 
R3400 per month with access to free 
basic services by 30 September 2019 

80% of households earning less 
than R3400 per month with access 
to free basic services by 31 
December 2019 

80% of households earning less 
than R3400 per month with 
access to free basic services by 
31 March 2020 

80% of households earning less 
than R3400 per month with access 
to free basic services by 30 June 
2020 

Munsoft Printouts, indigent 
register 

Finance 

N/A 

N/A 

N/A 

2019/20/37 

Basic Service Delivery and Infrastructure Development 

To ensure improved access to basic services 

% 

Improved access to basic 
services 

Installation of streetlights in Ward 

13 and ready for commissioning by 
Eskom by 30 June 2020 

This refers to the streetlights that will 
be installed in the streets of Ward 13, 

Date 

Installation of streetlights in Ward 

13 and ready for commissioning by 
Eskom by 30 June 2020 

R 2 000 000.00 

Preparation of Bid Documents, 
Compilation of BoQ Engaging with 
Eskom Commencement with SCM 
processes to appoint Contractor by 30 
September 2019 

Contractor to be appointed and 
commencement with construction 
before the 31 December 2019 

Completion of the project by 31 
March 2020 

Streetlights installed and ready for 
commissioning by Eskom in Ward 

13 by 30 June 2020 

Copy of bid documents, letter 
of appointment. Payment 
certificate, site hand over 
minutes 8 completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

13 

2019/20/38 

Installation of High Mast Lights in 
Ward 11 and ready for 
commissioning by Eskom by 30 

June 2020 

This refers to the High Mast lights 
that will be installed in the streets of 
Ward 11, The hole is dug in 
preparation of civil work, metal 
reinforcement and pouring of 
concrete. Curing takes place for 
twenty one (21) days, then the 
highmast and globes are installed. 

Date 

Installation of High Mast Lights in 
Ward 11 and ready for 
commissioning by Eskom by 30 
June 2020 

R 2 000 000.00 

Preparation of Bid Documents, 
Compilation of BoQ. Engaging with 
Eskom. Commencement with SCM 
processes to appoint Contractor by 30 
September 2019 

Contractor to be appointed and 
commencement with construction 
before the 31 December 2019 

Completion of the project by 31 
March 2020 

High Mass lights installed and ready 
for commissioning by Eskom in 
Ward 11 by 30 June 2020 

Copy of bid documents, letter 
of appointment, Payment 
certificate, site hand over 
minutes & completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

11 

2019/20/39 

Installation of High Mast Lights in 
Ward 34 and ready for 
commissioning by Eskom by 30 

June 2020 

This refers to the High Mast lights 
that will be installed in the streets of 
Ward 34, The hole is dug in 
preparation of civil work, metal 
reinforcement and pouring of 
concrete. Curing takes place for 
twenty one (21) days, then the 
highmast and globes are installed 

Date 

Installation of High Mast Lights in 
Ward 34 and ready for 
commissioning by Eskom by 30 
June 2020 

R 3 683 000.00 

Preparation of Bid Documents, 
Compilation of BoQ. Engaging with 
Eskom, Commencement with fcfCM 
processes to appoint Contractor by 30 
September 2019 

Contractor to be appointed and 
commencement with construction 
before the 31 December 2019 

Completion of the project by 31 
March 2020 

High Mass lights installed and ready 
for commissioning by Eskom in 
Ward 34 by 30 June 2020 

Copy of bid documents, letter 
of appointment. Payment 
certificate, site hand over 
minutes*8 completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

34 

2019/20/40 

Installation of High Mast Lights in 
Ward 17, and ready for 
commissioning by Eskom by 30 

June 2020 

This refers to the High Mast Lights 
that will be installed in the streets of 
Ward 17. The hole is dug in 
preparation of civil work, metal 
reinforcement and pouring of 
concrete. Curing takes place for 
twenty one (21) days, then the 
highmast and globes ere installed 

Date 

Installation of High Mast Lights in 
Ward 17 and ready for 
commissioning by Eskom by 30 
June 2020 

R 2 000 000.00 

Preparation of Bid Documents, 
Compilation of BoQ, Engaging with 
Eskom. Commencement with SCM 
processes to appoint Contractor by 30 
September 2019 

Contractor to be appointed and 
commencement with construction 
before the 31 December 2020 

Completion of the project by 31 
March 2020 

High Mast Lights installed and ready 
for commissioning by Eskom in 
Emakhasi, Ward 17 by 30 June 

2020 

Copy of bid documents, letter 
of appointment, Payment 
certificate, site hand over 
minutes 8 completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

17 

2019/20/41 

Electrification of 250 Households in 
Ward 6.7,11,20,25,27 8 29 and 
ready for commissioning by Eskom 
by 30 June 2020 

250 Households will be electrified for 
the community in ward 

6,7,11,20,25,27 & 29 Electrification 
entails digging of pole holes, planting 
poles, the stringing of LV cable, 
installation of transformers, stringing 
of airdec cable to the households and 
installation of meters 

Date 

Electrification of 250 Households in 
Ward 6,7,11,20,25,27 & 29 and 
ready for commissioning by Eskom 
by 30 June 2020 

R 3 548 388.00 

Preparation of Bid Documents, 
Compilation of BoQ. Engaging with 
Eskom.Commencement with SCM 
processes to appoint Contractor by 30 
September 2019 

Contractor to be appointed and 
commencement with construction 
before the 31 December 2019 

Completion of the project by 31 
March 2020 

250 Households electrified and 
ready for commissioning by Eskom 
in ward 6.7.11,20,25,27 & 29 by 

30 June 2020 

Copy of bid documents, letter 
of appointment. Payment 
certificate, site hand over 
minutes 8 completion 
certificate 

Technical and 
InfrastrUfctural 
Services 

N/A 

N/A 

7, 20, 11, 6, 
27, 25, 29 

2019/20/42 

Electrification of 225 Households in 
Ward 16, 18, 19 and ready for 
commissioning by Eskom by 30 

June 2020 

225 Households will be electrified for 
the community in Ward 16,18,10, 
Electrification entails digging of pole 
noles, planting poles, the stringing ol 
LV cable, installation of transformers, 
stringing of airdec cable to the 
households and installation of 
meters. V 

Date 

Electrification of 225 Households in 
Ward 16,18,19 and ready for 
commissioning by Eskom by 30 
June 2020 

R 3 193 548.00 

Preparation of Bid Documents, 
Compilation of BoQ Engaging with 
Eskom.Commencement with SCM 
processes to appoint Contractor by 30 
September 2019 

Contractor to be appointed and 
commencement with construction 
before the 31 December 2019 

Completion of the project by 31 
March 2020 

t 

225 Households electrified and 
ready for commissioning by Eskom 
in ward 16 18 19 by 30 June 2020 

* 

Copy of bid documents, letter 
of appointment, Payment 
certificate, site hand over 
minutes 8 completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

16,18,19 

2019/20/43 

Electrification of 300 Households in 
Ward 14,23 and ready for 
commissioning by Eskom by 30 

June 2020 

300 Households will be electrified for 
the community in Ward 14,23, 
Electrification entails digging of pole 
holes, planting poles, the stringing of 
LV cable, installation of transformers, 
stringing of airdec cable to the 
households and installation of 
meters. 

Date 

Electrification of 300 Households in 
Ward 14,23 and ready for 
commissioning by Eskom by 30 
June 2020 

R 4 258 065.00 

Preparation of Bid Documents, 
Compilation of BoQ. Engaging with 
Eskom.Commencement with SCM 
processes to appoint Contractor by 30 
September 2019 

Contractor to be appointed and 
commencement with construction 
before the 31 December 2019 

Completion of the project by 31 
March 2020 

300 Households electrified and 
ready for commissioning by Eskom 
in ward 14,23 by 30 June 2020 

Copy of bid documents, letter 
of appointment, Payment 
certificate, site hand over 
minutes 8 completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

14,23 

2019/20/44 

Construction of -- KMs of Tarred 
Roads in Ward 1 & 2 by 30 June 
2020 

- KMs Tarred Roads that will be 
constructed in Ward 1 & 2 by 30 June 
2020: Entailing Upgrading and re¬ 
alignment of existing Kms gravel 
road to a Asphalt surface road and 
the upgrading of Storm water 
drainage system. 

Number of 

KMs 

—Kms of Tarred Roads Ward 1 
& 2 to be constructed by 30 June 
2020 

R 15 000 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
construction of -KMs Tarred Roads 
in Ward 1 8 2 by 30 September 2019 

Procure services of the contractor 
for construction of — KMs Tarred 
Roads in Ward 1 8 2 by 31 
December 2019 

Contractor appointed and 
commencement of construction 
for - KMs Tarred Roads in 

Ward 1 & 2 by 31 March 2020 

Kms of Tarred Roads in Ward 1 8 

2 to be constructed by 30 June 

2020 

Copy of bid documents, letter 
of appointment, site hand over 
minutes 8 Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

1 82 

2019/20/45 

Construction of a Mini Facility in 
Ward 24 by 30 June 2020. 

The mini facility that will be 
constructed for the community in 

Ward 24, Entailing Site clearance, 
foundation work, brickwork, 
electrification, water connection, 
ablution facility, steel work, roofing, 
ironmongery and glazing works 

Date 

Mini Facility to be constructed in 
Ward 24 by 30 June 2020 

R 2 000 000.00 

Commencement with SCM processes 
to appoint Contractor for construction 
of Mini Facility in Ward 24 by 30 
September 2019 

Procure services of the contractor 
for construction of Mini Facility in 
Ward 24 by 31 December 2019 

Contractor appointed and 
commencement of construction 
of Mini Facility in Ward 24 by 

31 March 2020 

Mini Facility constructed in Ward 24 
by 30 June 2020 

Copy of bid documents, letter 
of appointment, Payment 
certificate, site hand over 
minutes 8 completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

24 

2019/20/46 

Construction of -KMs Gravel Road 
in Ward 16 & 18 by 30 June 202p 

--KMs Gravel Road that will be 
constructed in Ward 16 & 18 by 30 
June 2020, Entailing access gravel 

road_kms with two layers and 

low water crossing. 

Number of 

KMs 

_KMs of Gravel Road in Ward 

16 & 18 to be constructed by 30 
June 2020 

R 5 000 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
Construction of -KMs Gravel Road in 
Ward 16 & 18 by 30 September 2019 

Procure services of the contractor 
for construction of- KMs Gravel 
Road in Ward 16 & 18 by the 31 
December 2019 

Contractor appointed and 
commencement of construction 
for -KMs Gravel Road in Ward 
16 & 18 by 31 March 2020 

KMs of Gravel Road in Ward 16 8 

18 to be constructed by 30 June 
2020 

Copy of bid documents,*letter 
of appointment, site hand over 
minutes 8 Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

168 18 

2019/20/47 

Construction of -KMs Tarred Roads 
in Ward 9 by 30 June 2020 

-KMs Tarred Roads that will be 
constructed in Ward 9 by 30 June 
2020, Entailing Upgrading and re¬ 
alignment of existing Kms gravel 
road to a Asphalt surface road and 
the upgrading of Storm water 
drainage system 

Number of 

KMs 

KMs of Tarred Roads in Ward 9 to 
be constructed by 30 June 2020 

R 8 000 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
Construction of -KMs Tarred Roads 
in Ward 9 by 30 September 2019 

Procure services of the contractor 
for construction of- KMs Tarred 
Roads in Ward 9 by the 31st 
December 2019 

Contractor appointed and 
commencement of construction 
for -KMs Tarred Roads in 

Ward 9 before the 31st of 

March 2020 

KMs of Tarred Roads in Ward 9 to 
be constructed by 30 June 2020 

Copy of bid documents, letter 
of appointment, site hand over 
minutes 8 Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

9 

2019/20/48 


Construction of Indoor High 
Performance Fitness Centre Phase 

1 inWard 13 by 30 June 2020 

This refers to the Fitness Centre that 
will be constructed for the community 
in Ward 13: Entailing Earthworks, 
Guard House, Removing existing 
fence , Installation of a New Fence 
and re-routing water pipe lines 

Date 

Construction Indoor High 
Performance Centre Phase 1 in 
Ward 13 to be constructed by 30 
June 2020 

R 8 243 000.00 

Commencement with SCM processes 
to appoint a Consultant, Procure 
services of the Consultant and 
Consultant appointed for construction 
of the Indoor High Performance 

Centre Phase 1 in Ward 13 by 30 
September 2019 

Procure services of the contractor 
by the 31st December 2019 

A Consultant appointed and 
commencement with the 
appointed construction of the 
Indoor High Performance 

Centre in Ward 13 before the 

31st of March 2020 

Construction of Indoor High 
Performance Centre Phase 1 in 

Ward 13 constructed by 30 June 

2020 

Letter of appointment, 

Payment certificate, 

Feasebility study and Final 
Design. 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

13 

2019/20/49 


Construction of -KMs in Maliba 
Ward 7 access road by 30 June 
2020. 

-KMs Access Road that will be 
constructed in Maliba Ward 7 by 30 
June 2020, Entailing Earthworks, 
Guard House, Removing existing 
fence , Installation of a New Fence 
and re-routing water pipe lines 

Number of 

KMs 

KMs of Access Road in Maliba in 
Ward 7 to be constructed by 30 
June 2020 

R 3 500 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
Construction of -KMs Access Road 
in Maliba Ward 7 by 30 September 
2019 

Procure services of the contractor 
for construction of- KMs Access 
Road in Maliba Ward 7 by 31 
December 2019 

Contractor appointed and i 

commencement of construction ' 
for -KMs Access Road in 

Maliba Ward 7 by 31 March 

2020 

KMs of Access Road in Maliba 

Ward 7 to be constructed by 30 

June 2020 

Copy of bid documents, letter 
of appointment, site hand over 
minutes 8 Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

7 


SDBIP 


SDBIP 



2019/20/50 




Kwangubevu Road, Ward 31 by 30 
June 2020. 

in Kwangubevu, Ward 31 by 30 June 
2020 , Entailing Earthworks, Guard 
House, Removing existing fence , 
Installation of a New Fence and re¬ 
routing water pipe lines 

KMs 

Ward 31 to be constructed by 30 
June 2020 

R 

3 500 000 00 

to appoint a Contractor for 
Construction of -KMs - Road in 
Kwangubevu, Ward 31 by 30 
September 2019 

for construction of- KMs Access 
Road in Maliba Ward 7 by 31 
December 2019 

commencement of construction 
for -KMs - Road in 
Kwangubevu Ward 31 before 
the 31st of March 2020 

Ward 31 to be constructed by 30 
June 2020 

of appointment, site hand over 
minutes & Practical completion 
certificate 

Infrastructural 

Services 




2019/20/51 




Construction of -KMs in Oqungweni 
road Ward 30 by 30 June 2020 

-KMs Oqungwini Road that will be 
constructed in Oqungweni Ward 30 
by 30 June 2020, Entailing 
Earthworks, Guard House, Removing 
existing fence . Installation of a New 
Fence and re-routing water pipe lines 

Number of 

KMs 

-KMs Oqungwini Road that will be 
constructed in Oqungweni Ward 

30 by 30 June 2020, Entailing 
Earthworks, Guard House, 
Removing existing fence, 
Installation of a New Fence and re¬ 
routing water pipe lines 

R 

3 500 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
Construction of -KMs of Road in 
Oqungweni Ward 30 by 30 

September 2019 

Procure services of the contractor 
for construction of- KMs of Road in 
Oqungweni Ward 30 by 31 
December 2019 

Contractor appointed and 
commencement of construction 
for -KMs of Road in 

Oqungweni Ward 30 by 31 
March 2020 

KMs of - Road in Oqungweni Ward 
30 to be constructed by 30 June 
2020 

Copy of bid documents, letter 
of appointment, site hand over 
minutes & Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

30 

2019/20/52 




Construction of Uitval Community 
Hall Ward 35 by 30 June 2020 

The Uitval Community Hall Ward 35 
that will be constructed for the 
community by 30 June 2020, 

Date 

Uitval Community Hall Ward 35 to 
be constructed by 30 June 2020 

R 

5 000 000.00 

Commencement with SCM processes 
to appoint Contractor for construction 
of Uitval Community Hall Ward 35 
by 30th September 2019 

Procure services of the contractor 
for construction of Uitval 

Community Hall Ward 35 by 31 
December 2019 

Contractor appointed and 
commencement of construction 
of Uitval Community Hall Ward 
35 before by 31 March 2020 

Uitval Community Hall Ward 35 to 
be constructed by 30 June 2020 

Copy of bid documents, letter 
of appointment, Payment 
certificate, site hand over 
minutes & completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

35 

2019/20/53 




Construction of --KMs in Ekuvukeni 
tar road Ward 33 by 30 June 2020. 

— KMs in Ekuvukeni tar road that 
will be constructed in Ward 33 by 30 
June 2020, Entailing Earthworks, 
Guard House. Removing existing 
fence , Installation of a Newpence 
and re-routing water pipe lines 

Number of 

KMs 

KMs in Ekuvukeni tar road that 
will be constructed in Ward 33 by 
30 June 2020 . 

R 

8 000 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
Construction of Ekuvukeni tar in 
Ward 33 by 30 September 2019 

Procure services of the contractor 
for construction of Ekuvukeni tar 
road in Ward 33 by 31 December 
2019 

Contractor appointed and 
commencement of construction 

for-KMs Ekuvukeni tar road 

in Ward 33 by 31 March 2020 

— KMs in Ekuvukeni tar road that 
will be constructed in Ward 33 by 

30 June 2020 

Copy of bid documents, letter 
of appointment, site hand over 
minutes & Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

33 

2019/20/54 
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Refurbishments of Medium Voltage 
Infrastructure upgrading Ward 20 
by 30 June 2020 

This refers to the Refurbishments of 
Medium Voltage Infrastructure 
upgrading in Ward 20 by 30 June 

2020 

Date 

Refurbishments of Medium Voltage 
Infrastructure upgrading Ward 20 
by 30 June 2020 

R 

3 500 000.00 

Commencement with SCM processes 
to appoint Contractor by 30 

September 2019 

Procure services of the Contractor 
by 31 December 2019. 

Contractor appointed and 
commencement of installation 
by 31 March 2020. 

Testing and commissioning of the 
installation by 30 June 2020. 

Bid Document, Letter of 
Appointment, Payment 
certificates, Completion 
certificates and Close out 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

20 

2019/20/55 
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Number of Title deeds generated in 
respect of the Enhanced Extended 
Discount benefit Scheme (EEDBS) 
by 30 June 2020 

The aim of the project is to ensure 
that the beneficiary community within 
the Alfred Duma Local Municipality 
receives title deeds and have secure 
tenure. 

Number 

40 Title Deeds in respect of the 
Enhanced Extended Discount 
Benefit Scheme (EEDBS) to be 
generated by 30 June 2020 

R 

300 000.00 

10 Title Deeds in respect of the 
Enhanced Extended Discount Benefit 
Scheme (EEDBS) to be generated by 
30 September 2019 

20 Title Deeds in respect of the 
Enhanced Extended Discount 

Benefit Scheme (EEDBS) to be 
generated by 31 December 2019 

30 Title Deeds in respect of the 
Enhanced Extended Discount 
Benefit Scheme (EEDBS) to be 
generated by 31 March 2020 

40 Title Deeds in respect of the 
Enhanced Extended Discount 

Benefit Scheme (EEDBS) to be 
generated by 30 June 2020 

Title Deeds 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

N/A 

2019/20/56 
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Plan and support the 
acceleration of 
sustainable human 
settlements 

To ensure provision of 
descent and adequate 
houses to the deserving 
beneficiaries 

To construct and repair houses for 
the 2012 Storm Damage by 30 June 
2020 

The project refers to the storm 
damaged housing proejct (Phase 2) 
which will take place in wards 9,10, 
20,21 and 22. The project consists of 
houses that need to be repaired and 
rebuilt. The project will be 
implemented over a period of 24 
months. 

Number 

To construct and repair 80 houses 
by 30 June 2020 

R 48 000 000.00 

20 houses to be repaired and Rebuilt 
by 30 September 2019 

40 houses to be repaired and 

Rebuilt by 31 December 2019 

60 houses to be repaired and 
Rebuilt by 31 March 2020 

80 houses to be repaired and 

Rebuilt by 30 June 2020 

Happy letier/D6 Forms 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

9,10,20,21,22 

2019/20/57 

‘5 

1 

00 



Construction of new houses in 
Umbulwane Area H Housing ward 9 
by 30 June 2020 

The aim of the project is to provide 
housing for the beneficiary 
community in effort to reduce the 
housing backlog, 

Number 

To construct 80 new houses by 30 
June 2020 

R 63 000 000.00 

Construction of 20 New Houses by 30 
September 2019 

Construction of 40 New Houses by 
31 December 2019 

Construction of 60 New Houses 
by 31 March 2020 

Construction of 80 New Houses by 
30 June 2020 

D6 Form 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

6 

2019/20/58 



Procuring Municipal 
Furniture and Equipment 

Procurement of Furniture and 
Equipment by 30 June 2020 

This refers to procurement of 

Furniture and equipment 

Date 

Procurement of Furniture and 
Equipment by 30 June 2020 

R 

2 157 000 00 

Compilation of the tender document 
by 30 September 2019 

Advertising of the bid and sitting of 
specification meetings Bid 
Evaluation Committee meeting and 
Bid Adjudication Committee 
meeting 31 December 2019 

Appeals and awarding of the 
tender by 31 March 2020 

Furniture and Equipment procured 
by 30 June 2020 

Letter of appointment, Bid 
documents & invoices 

Finance 

N/A 

N/A 

N/A 

2019/20/59 



Procuring Municipal Fleet 
for implementation of 

Procurement of Municipal Fleet by 

30 June 2020 

This indicator refers to 

Implementation of procurement plan 
by procurement of municipal fleet 

Date 

Implementation of procurement 
plan by purchasing municipal fleet 
by 30 June 2020 

R 

5 000 000 00 

Compilation of the tender document 
by 30 September 2019 

Advertising of the bid and sitting of 
specification meetings Bid 
Evaluation Committee meeting and 
Bid Adjudication Committee 
meeting 31 December 2019 

Appeals and awarding of the 
tender by 31 March 2020 

Implementation of procurement 
plan by purchasing municipal fleet 
by 30 June 2020 

Letter of appointment, Bid 
documents & invoices 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/60 


To ensure that the 
required processes for 
procurements are 
monitored 

procurement plan 

Procurement of Municipal Fleet 
(insourcing of machinery) by 30 

June 2020 

This indicator refers to 

Implementation of procurement plan 
by procurement of municipal fleet 
(machinery) 

Date 

Implementation of procurement 
plan by purchasing municipal fleet 
(machinery) by 30 June 2020 

R 

2 500 000.00 

Compilation of the tender document 
by 30 September 2019 

Advertising of the bid and sitting of 
specification meetings Bid 

Evaluation Committee meeting and 
Bid Adjudication Committee 
meeting 31 December 2019 

Appeals and awarding of the 
tender by 31 March 2020 

Implementation of procurement 
plan by purchasing municipal fleet 
(machinery) by 30 June 2020 

Letter of appointment, Bid 
documents & invoices 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/61 



Procuring two way radio 
communication repeater 
to provide reliable 
communication signals 
from one radio to another 

Procurement of two way radio 
communication repeater by 31 
December 2016 

This indicator refers to 

Implementation of procurement plan 
by procurement of two way radio 
communication repeater 

Number 

Two way radio communication 
repeater to be procured by 31 
December 2019 

R 

2 000 000.00 

Commencement with SCM processes 
by 30 September 2019 

Procurement of the two way radio 
communications repeater by 31 
December 2019. 

N/A 

N/A 

Bid Documents, Payment 
certificates, Invoices 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/62 



Procuring refuse 
containers to place waste 
before disposal for Indaka 

Procurement of refuse containers 
for Indaka by 31 December 2018 

This indicator refers to 

Implementation of procurement plan 
by procurement of refuse containers 
forIndaka 

Date 

Refuse containers for Indaka to be 
procured by 31 December 2019 

R 

500 000.00 

Commencement with SCM processes 
by 30 September 2019 

Procurement of refuse containers 
for Indaka by 31 December 2018. 

N/A 

N/A 

Bid Documents. Payment 
certificates. Invoices 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 



















2019/20/63 




Quartely collection rate of 80% lo 
maximise revenue generation by 30 
June 2020 

Ensuring a quartely collection rate of 
80% to maximize revenue generation 
by 30 June 2020 

Percentage 

Quartely collection rate of 80% to 
maximise revenue generation by 

30 June 2020 

N/A 

80% collection rate and maximise 
revenue generated by 30 September 
2019 

80% collection rate and maximise 
revanue generated by 31 December 
2019 

80% collection rate and 
maximise revanue generated 
by 31 March 2020 

80% collection rate and maximise 
revanue generated by 30 June 2020 

AG Action Plan, Action list and 
Reports 

All Head of 
Departments 

N/A 

N/A 

N/A 

2019/20/64 




Percentage of Auditor Queries dealt 
with as per AG action Plan by 30 
June 2020 

Attend to 100% of all finance queries 
raised by the auditor genera! by 30 
June 2020 

Percentage 

100% percent of Audit Queries to 
be dealt with as per AG action Plan 
by 30 June 2020 

R 

127 846 863 00 

100% Audit quiries dealt with as per 
AG plan by 30 September 2019 

100% Audit quiries dealt with as per 
AG plan by 31 December 2019 

100% Audit quiries dealt with as 
per AG plan by 31 March 2020 

100% Audit quiries dealt with as per 
AG plan by 30 June 2020 

AG Action Plan, Action list and 
Reports 

All Head of 
Departments 

N/A 

N/A 

N/A 

2019/20/65 


Improve financial 
viability of municipality 

To ensure maximisation 
of revenue generation 

The percentage of a municipality's 
capital budget actually spent on 
capital projects identified for a 
particular financial year in terms of 
the municipality's integrated 
development plan by 30 June 2020 

Ensuring 100% of the municipality's 
capital budget is spent on capital 
projects identified for a particular 
financial year in terms of the 
municipality's Integrated 

Development Plan by 30 June 2020 

Percentage 

100% of municipality's capital 
budget actually spent on capital 
projects identified for a particular 
financial year in terms of the 
municipality’s integrated 
development plan by 30 June 2020 

R 

69 946 000.00 

25% of municipality's capital budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality’s 
intergrated development plan by 30 
September 2019 

50% of municipality's capital budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality's 
integrated development plan by 31 
December 2019 

75% of municipality's capital 
budget actually spent on capital 
projects identified for a 
particular financial year in terms 
of the municipality's intergrated 
development plan by 31 March 
2020 

100% of municipality's capital 
budget actually spent on capital 
projects identified for a particular 
financial year in terms of the 
municipality's intergrated 
development plan by 30 June 2020 

Annual Financial Statements 

Finance 

N/A 

N/A 

N/A 

2019/20/66 




The percentage of a MIG budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality's 
integrated development plan by 30 
June 2020 

Ensuring 100% of a MIG budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality's 
integrated development plan by 30 
June 2020 

Percentage 

100% of MIG budget actually 
spent on capital projects identified 
for a particular financial year in 
terms of the municipality's 
integrated development plan by 30 
June 2020 

R 

14 598 000,00 

25% of MIG budget actually spent on 
capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 September 
2019 

50% of MIG budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's integrated 
development plan by 31 December 
2019 

75% of MIG budget actually 
spent on capital projects 
identified for a particular 
financial year in terms of the 
municipality's intergrated 
development plan by 31 March 
2020 

100% of MIG budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 June 2020 

Section 71 reports 

Finance 

N/A 

N/A 

N/A 

2019/20/67 




The percentage of INEP budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality's 
integrated development plan by 30 
June 2020 

Ensuring 100% of INEP budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality’s 
integrated development plan by 30 
June 2020 

Percentage 

100% of INEP budget actually 
spent on capital projects identified 
for a particular financial year in 
terms of the municipality's 
integrated development plan by 30 
June 2020 

R 

83 661 584 00 

25% of INEP budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 September 
2019 

50% of INEP budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's integrated 
development plan by 31 December 
2019 

75% of INEP budget actually 
spent on capital projects 
identified for a particular 
financial year in terms of the 
municipality's intergrated 
development plan by 31 March 
2020_ 

100% of INEP budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 June 2020 

Section 71 reports 

Finance 

N/A 

N/A 

N/A 


SDBIP 



2019/20/50 




Kwangubevu Road, Ward 31 by 30 
June 2020. 

in Kwangubevu, Ward 31 by 30 June 
2020 , Entailing Earthworks. Guard 
House, Removing existing fence , 
Installation of a New Fence and re¬ 
routing water pipe lines 

KMs 

Ward 31 to be constructed by 30 
June 2020 

R 

3 500 000.00 

to appoint a Contractor for 
Construction of -KMs -- Road in 
Kwangubevu, Ward 31 by 30 
September 2019 

for construction of- KMs Access 
Road in Maliba Ward 7 by 31 
December 2010 

commencement of construction 
for -KMs - Road in 
Kwangubevu Ward 31 before 
the 31st of March 2020 

Ward 31 to be constructed by 30 
June 2020 

of appointment, site hand over 
minutes & Practical completion 
certificate 

Infrastructural 

Services 




2019/20/51 




Construction of ~KMs in Oqungweni 
road Ward 30 by 30 June 2020. 

--KMs Oqungwini Road that will be 
constructed in Oqungweni Ward 30 
by 30 June 2020, Entailing 
Earthworks, Guard House, Removing 
existing fence , Installation of a New 
Fence and re-routing water pipe lines 

Number of 

KMs 

-KMs Oqungwini Road that will be 
constructed in Oqungweni Ward 

30 by 30 June 2020, Entailing 
Earthworks, Guard House, 
Removing existing fence , 
Installation of a New Fence and re¬ 
routing water pipe lines 

R 

3 500 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
Construction of -KMs of Road in 
Oqungweni Ward 30 by 30 

September 2019 

Procure services of the contractor 
for construction of- KMs of Road in 
Oqungweni Ward 30 by 31 
December 2019 

Contractor appointed and 
commencement of construction 
for -KMs of Road in 

Oqungweni Ward 30 by 31 
March 2020 

KMs of - Road in Oqungweni Ward 
30 to be constructed by 30 June 
2020 

Copy of bid documents, letter 
of appointment, site hand over 
minutes & Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

30 

2019/20/52 




Construction of Uitval Community 
Hall Ward 35 by 30 June 2020 

The Uitval Community Hall Ward 35 
that will be constructed for the 
community by 30 June 2020. 

Date 

Uitval Community Hall Ward 35 to 
be constructed by 30 June 2020 

R 

5 000 000.00 

Commencement with SCM processes 
to appoint Contractor for construction 
of Uitval Community Hall Ward 35 
by 30th September 2019 

Procure services of the contractor 
for construction of Uitval 
Community Hall Ward 35 by 31 
December 2019 

Contractor appointed and 
commencement of construction 
of Uitval Community Hall Ward 
35 before by 31 March 2020 

Uitval Community Hall Ward 35 to 
be constructed by 30 June 2020 

Copy of bid documents, letter 
of appointment, Payment 
certificate, site hand over 
minutes & completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

35 

2019/20/53 




Construction of —KMs in Ekuvukeni 
tar road Ward 33 by 30 June 2020. 

— KMs in Ekuvukeni tar road that 
will be constructed in Ward 33 by 30 
June 2020, Entailing Earthworks, 
Guard House, Removing existing 
fence , Installation of a New Fence 
and re-routing water pipe lines 

Number of 

KMs 

— KMs in Ekuvukeni tar road that 
will be constructed in Ward 33 by 
30 June 2020 

R 

8 000 000.00 

Commencement with SCM processes 
to appoint a Contractor for 
Construction of Ekuvukeni tar in 
Ward 33 by 30 September 2019 

Procure services of the contractor 
for construction of Ekuvukeni tar 
road in Ward 33 by 31 December 
2019 

Contractor appointed and 
commencement of construction 

for -KMs Ekuvukeni tar road 

in Ward 33 by 31 March 2020 

— KMs in Ekuvukeni tar road that 
will be constructed in Ward 33 by 

30 June 2020 

Copy of bid documents, letter 
of appointment, site hand over 
minutes & Practical completion 
certificate 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

33 

2019/20/54 
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Refurbishments of Medium Voltage 
Infrastructure upgrading Ward 20 
by 30 June 2020 

This refers to the Refurbishments of 
Medium Voltage Infrastructure 
upgrading in Ward 20 by 30 June 

2020 

Date 

Refurbishments of Medium Voltage 
Infrastructure upgrading Ward 20 
by 30 June 2020 

R 

3 500 000.00 

Commencement with SCM processes 
to appoint Contractor by 30 

September 2019 

Procure services of the Contractor 
by 31 December 2019 

Contractor appointed and 
commencement of installation 
by 31 March 2020. 

Testing and commissioning of the 
installation by 30 June 2020 

Bid Document, Letter of 
Appointment, Payment 
certificates, Completion 
certificates and Close out 

Technical and 
Infrastructural 
Services 

N/A 

N/A 

20 

2019/20/55 
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Number of Title deeds generated in 
respect of the Enhanced Extended 
Discount benefit Scheme (EEDBS) 
by 30 June 2020 

The aim of the project is to ensure 
that the beneficiary community within 
the Alfred Duma Local Municipality 
receives title deeds and have secure 
tenure. 

Number 

40 Title Deeds in respect of the 
Enhanced Extended Discount 
Benefit Scheme (EEDBS) to be 
generated by 30 June 2020 

R 

300 000.00 

10 Title Deeds in respect of the 
Enhanced Extended Discount Benefit 
Scheme (EEDBS) to be generated by 
30 September 2019 

20 Title Deeds in respect of the 
Enhanced Extended Discount 

Benefit Scheme (EEDBS) to be 
generated by 31 December 2019 

30 Title Deeds in respect of the 
Enhanced Extended Discount 
Benefit Scheme (EEDBS) to be 
generated by 31 March 2020 

40 Title Deeds in respect of the 
Enhanced Extended Discount 

Benefit Scheme (EEDBS) to be 
generated by 30 June 2020 

Title Deeds 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

N/A 

2019/20/56 
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Plan and support the 
acceleration of 
sustainable human 
settlements 

To ensure provision of 
descent and adequate 
houses to the deserving 
beneficiaries 

To construct and repair houses for 
the 2012 Storm Damage by 30 June 
2020 

The project refers to the storm 
damaged housing proejct (Phase 2) 
which will take place in wards 9,10, 
20,21 and 22. The project consists of 
houses that need to be repaired and 
rebuilt. The project will be 
implemented over a period of 24 
months. 

Number 

To construct and repair 80 houses 
by 30 June 2020 

R 48 000 000.00 

20 houses to be repaired and Rebuilt 
by 30 September 2019 

40 houses to be repaired and 

Rebuilt by 31 December 2016 

60 houses to be repaired and 
Rebuilt by 31 March 2020 

80 houses to be repaired and 

Rebuilt by 30 June 2020 

Happy letter/D6 Forms 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

9,10,20,21,22 

2019/20/57 
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Construction of new houses in 
Umbulwane Area H Housing ward 9 
by 30 June 2020 

The aim of the project is to provide 
housing for the beneficiary 
community in effort to reduce the 
housing backlog 

Number 

To construct 80 new houses by 30 
June 2020 

R 63 000 000.00 

Construction of 20 New Houses by 30 
September 2019 

Construction of 40 New Houses by 
31 December 2019 

Construction of 60 New Houses 
by 31 March 2020 

Construction of 80 New Houses by 
30 June 2020 

D6 Form 

Development 
Planning and 
Human 
Settlements 

N/A 

N/A 

9 

2019/20/58 



Procuring Municipal 
Furniture and Equipment 

Procurement of Furniture and 
Equipment by 30 June 2020 

This refers to procurement of 

Furniture and equipment 

Date 

Procurement of Furniture and 
Equipment by 30 June 2020 

R 

2 157 000.00 

Compilation of the tender document 
by 30 September 2019 

Advertising of the bid and sitting of 
specification meetings Bid 
Evaluation Committee meeting and 
Bid Adjudication Committee 
meeting 31 December 2019 

Appeals and awarding of the 
tender by 31 March 2020 

Furniture and Equipment procured 
by 30 June 2020 

Letter of appointment, Bid 
documents & invoices 

Finance 

N/A 

N/A 

N/A 

1 

2019/20/59 



Procuring Municipal Fleet 
for Implementation of 

Procurement of Municipal Fleet by 

30 June 2020 

This indicator refers to 

Implementation of procurement plan 
by procurement of municipal fleet 

Date 

Implementation of procurement 
plan by purchasing municipal fieel 
by 30 June 2020 

R 

5 000 000 00 

Compilation of the tender document 
by 30 September 2016 

Advertising of the bid and sitting of 
specification meetings Bid 

Evaluation Committee meeting and 
Bid Adjudication Committee 
meeting 31 December 2016 

Appeals and awarding of the 
tender by 31 March 2020 

Implementation of procurement 
plan by purchasing municipal fleet 
by 30 June 2020 

Letter of appointment, Bid 
documents & invoices 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/60 


To ensure that the 
required processes for 
procurements are 
monitored 

procurement plan 

Procurement of Municipal Fleet 
(insourcing of machinery) by 30 

June 2020 

— 

This indicator refers to 

Implementation of procurement plan 
by procurement of municipal fleet 
(machinery) 

Date 

Implementation of procurement 
plan by purchasing municipal fleet 
(machinery) by 30 June 2020 

R 

2 600 000.00 

Compilation of the tender document 
by 30 September 2019 

Advertising of the bid and sitting of 
specification meetings Bid 

Evaluation Committee meeting and 
Bid Adjudication Committee 
meeting 31 December 2019 

Appeals and awarding of the 
tender by 31 March 2020 

Implementation of procurement 
plan by purchasing municipal fleet 
(machinery) by 30 June 2020 

Letter of appointment, Bid 
documents & invoices 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/61 



Procuring two way radio 
communication repeater 
to provide reliable 
communication signals 
from one radio to another 

Procurement of two way radio 
communication repeater by 31 
December 2019 

This indicator refers to 

Implementation of procurement plan 
by procurement of two way radio 
communication repeater 

Number 

Two way radio communication 
repeater to be procured by 31 
December 2016 

R 

2 000 000.00 

Commencement with SCM processes 
by 30 September 2019 

Procurement of the two way radio 
communications repeater by 31 
December 2019. 

N/A 

N/A 

Bid Documents, Payment 
certificates, Invoices. 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

2019/20/62 



Procuring refuse 
containers to place waste 
before disposal for Indaka 

Procurement of refuse containers 
for Indaka by 31 December 2019 

This indicator refers to 

Implementation of procurement plan 
by procurement of refuse containers 
forIndaka 

Date 

Refuse containers for Indaka to be 
procured by 31 December 2019 

R 

500 000.00 

Commencement with SCM processes 
by 30 September 2019 

Procurement of refuse containers 
for Indaka by 31 December 2019. 

N/A 

N/A 

Bid Documents, Payment 
certificates, Invoices. 

Public Safety 
and Emergency 
Services 

N/A 

N/A 

N/A 

1 ___ 
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Quartely collection rate of 80% to 
maximise revenue generation by 30 
June 2020 

Ensuring a quartely collection rate of 
80% to maximize revenue generation 
by 30 June 2020 

Percentage 

Quartely collection rate of 80% to 
maximise revenue generation by 

30 June 2020 

N/A 

80% collection rate and maximise 
revenue generated by 30 September 
2016 

80% collection rate and maximise 
revanue generated by 31 December 
2019 

80% collection rate and 
maximise revanue generated 
by 31 March 2020 

80% collection rate and maximise 
revanue generated by 30 June 2020 

AG Action Plan, Action list and 
Reports 

All Head of 
Departments 

N/A 

N/A 

N/A 

2019/20/64 




Percentage of Auditor Queries dealt 
with as per AG action Plan by 30 
June 2020 

Attend to 100% of all finance queries 
raised by the auditor general by 30 
June 2020 

Percentage 

100% percent of Audit Queries to 
be dealt with as per AG action Plan 
by 30 June 2020 

R 

127 846 863.00 

100% Audit quiries dealt with as per 
AG plan by 30 September 2019 

100% Audit quiries dealt with as per 
AG plan by 31 December 2019 

100% Audit quiries dealt with as 
per AG plan by 31 March 2020 

100% Audit quiries dealt with as per 
AG plan by 30 June 2020 

AG Action Plan, Action list and 
Reports 

All Head of 
Departments 

N/A 

N/A 

N/A 

2019/20/65 


Improve financial 
viability of municipality 

To ensure maximisation 
of revenue generation 

The percentage of a municipality's 
capital budget actually spent on 
capital projects identified for a 
particular financial year in terms of 
the municipality's integrated 
development plan by 30 June 2020 

Ensuring 100% of the municipality’s 
capital budget is spent on capital 
projects identified for a particular 
financial year in terms of the 
municipality's Integrated 

Development Plan by 30 June 2020 

Percentage 

100% of municipality's capital 
budget actually spent on capital 
projects identified for a particular 
financial year in terms of the 
municipality's integrated 
development plan by 30 June 2020 

R 

69 946 000.00 

25% of municipality’s capital budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality’s 
intergrated development plan by 30 
September 2019 

50% of municipality's capital budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality's 
integrated development plan by 31 
December 2019 

75% of municipality's capital 
budget actually spent on capital 
projects identified for a 
particular financial year in terms 
of the municipality's intergrated 
development plan by 31 March 
2020 

100% of municipality's capital 
budget actually spent on capital 
projects identified for a particular 
financial year in terms of the 
municipality's intergrated 
development plan by 30 June 2020 

Annual Financial Statements 

Finance 

N/A 

N/A 

N/A 

2019/20/66 




The percentage of a MIG budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality's 
integrated development plan by 30 
June 2020 

Ensuring 100% of a MIG budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality’s 
integrated development plan by 30 
June 2020 

Percentage 

100% of MIG budget actually 
spent on capital projects identified 
for a particular financial year in 
terms of the municipality’s 
integrated development plan by 30 
June 2020 

R 

14 598 000 00 

25% of MIG budget actually spent on 
capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 September 
2019 

50% of MIG budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's integrated 
development plan by 31 December 
2019 

75% of MIG budget actually 
spent on capital projects 
identified for a particular 
financial year in terms of the 
municipality's intergrated 
development plan by 31 March 
2020 

100% of MIG budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 June 2020 

Section 71 reports 

Finance 

N/A 

N/A 

N/A 

2019/20/67 




The percentage of INEP budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality’s 
integrated development plan by 30 
June 2020 

Ensuring 100% of INEP budget 
actually spent on capital projects 
identified for a particular financial 
year in terms of the municipality's 
integrated development plan by 30 
June 2020 

Percentage 

100% of INEP budget actually 
spent on capital projects identified 
for a particular financial year in 
terms of the municipality's 
integrated development plan by 30 
June 2020 

R 

83 661 584.00 

25% of INEP budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 September 
2019 

50% of INEP budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's integrated 
development plan by 31 December 
2019 

75% of INEP budget actually 
spent on capital projects 
identified for a particular 
financial year in terms of the 
municipality's intergrated 
development plan by 31 March 
2020_ 

100% of INEP budget actually spent 
on capital projects identified for a 
particular financial year in terms of 
the municipality's intergrated 
development plan by 30 June 2020 

Section 71 reports 

Finance 

N/A 

N/A 

N/A 


SDBIP 





